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PERSONAL. 


Mr. Howard Smith has been appointed City Engineer of 
Rochelle, Ill. 

Mr. John P. Titcomb, of Amesbury, Mass., has been 
appointed City Engineer of St. Petersburg, Florida. 

Mr. Herbert Conant, of Attleboro, Mass., has been ap- 
pointed Town Engineer in the grade crossing controversy. 


Mr. Vernon P. Mace has been appointed to succeed Mr. 
Frank L. Foatz as Water Commissioner of Lestershire, 
N. ¥. 

Mr. Azel Ames, Jr., has been appointed Signal Engineer 
of the Boston & Albany Ry., with headquarters at Boston, 
Mass. 

Mr. George W. Houck, of Buffalo, N. Y., has been ap- 
pointed Receiver of the Buffalo, Hamburg & Aurora 
Ry. Co. 

Mr. W. B. Schiller has been elected President of the 
McKeesport Connecting R. R., and Mr. W. H. Latshaw, 
Vice-President. 

Mr. Thomas Hawken, Superintendent of the Rockland, 
Thomaston & Camden St. Ry., of Rockland, Me., has been 
appointed General Manager. 


Mr. C. H. Munich, formerly Superintendent of Motive 
Power of the Wisconsin Central Ry., has taken a similar 
position with the Denver & Rio Grande Ry. 


Mr. William M. Ray, Civil Engineer, in the employ of 
the Baltimore & Ohio R. R. at Cleveland, O., was mar- 
ried on Oct. 2 to Miss Mary Gibbons, of that city. 


Mr. Ernst Wiener, Manager of Arthur Koppel, dealer 
in railway supplies, 66 Broad St., New York, returned 
last week from an extensive business trip in Europe. 


Mr. Arthur Smith, formerly City Engineer of Kokomo, 
Ind., has been appointed Deputy County Surveyor of 
Miami county, and will move his family to Peru, Ind 


Mr. Robert C. Brown, formerly General Manager of the 
Sao Paulo Tramway, Light & Power Co., Ltd., of Brazil, 
has been appointed electrical expert of the Toronto Rai!- 
way Co. 


Mr. J. L. Armstrong has been appointed First Assistant 
Engineer of the Terminal R. R. Association of St. Louis, 
with headquarters at St. Louis, Mo., succeeding Mr. H. J. 
Pfeifer. 


Mr. George C. Blakeslee, of Kinderhook, N. Y., 
has been appointed Receiver of the Albany & Hudson 
Ry. & Power Co., operating the third-rail electric road 
between Albany and Hudson. 

Mr. Alten S. Miller, of New York, has been elected 
General Manager of the Consolidated Gas Co., of Balti- 
more, Md. Mr. Miller is Consulting Engineer of the Con- 
solidated Gas Co., of New York. 


Mr. D. A. Bowersock has been appointed General Fore- 
man of Bridges and Buildings of the Missouri, Kansas 
& Texas R. R., with headquarters at Denison, Tex., suc- 
ceeding Mr. A. J. Austin, resigned. 


Mr. Wm. Cotter, heretofore General Superintendent of 
the Missouri Pacific R. R., has been appointed Manager 
of that company and the St. Louis, Iron Mountain & 
Southern Ry., with headquarters at St. Louis, Mo. 


Mr. Theodore Lowe, Superintendent of the Norfolk 
Division of the Norfolk & Western Ry., has resigned 
owing to ill-health, and Mr. A. C. Needles, Superintendent 
of the Shenandoah Division, is appointed his successor. 


Mr. Frank K, Huger, Superintendent of the Charleston 
Division of the Southern R. R., has resigned to accept the 
position of Superintendent of the Second Division of the 
Seaboard Air Line Ry., with headquarters at Raleigh, N.C. 

Mr. James Burke, Engineer of Maintenance of Way of 
the Baltimore & Ohio R. R. at Grafton, W. Va., has been 
appointed Engineer of Maintenance of Way of the Erie 
R. R., with office at Cleveland, 0., succeeding Mr. A. 
Mordecai. 

Mr. F. Breakey Freeman, formerly Chief Draftsman 
at New York City and later Assistant to Principal Assist- 
ant Engineer, Western District, New York Central & Hudson 
River R. R., at Syracuse, N. Y., has been appointed 


Superintendent of Construction of the Catawba Power Co., 
Rock Hill, 8. 


Mr. Chas. E. Webster, formerly Principal Assistant 
Engineer of the New York Central & Hudson River R. 
R., at Syracuse, N. Y., has been appointed Consulting 
Engineer of the Buffalo & Susquehanna R. R., with head- 
quarters at Buffalo, N. Y. 

Mr. Alexander Thompson, heretofore Division Engineer, 
Maintenance of Way Department, of the Southern Pacific 
Co., at Houston, Tex., has been appointed Chief Engineer 
of the Velasco, Brazos & Northern Ry., with office in the 
Mason Building, Houston 

Mr. Emmet A. Gould has resigned as Superintendent of 
the Eastern Division of the Wabash R. R., at Peru, Ind. 
to become General Superintendent of the Missouri Pacific 
Ry. System, with headquarters at St. Louis, Mo., suc- 
ceeding Mr. Daniel Harvey, resigned. 

Mr. W. M. Mitchell has been appointed Manager of 
the Kentucky & Indiana Bridge R. R. Co., with head- 
quarters at Louisville, Ky., succeeding Mr. B. S. Josselyn, 
resigned. Mr. Mitchell was formerly General Superin- 
tendent of the St. Louis, Kansas City & Colorado Ry 

Mr. William M. Clarke, ex-City Engineer of Toledo, 
O., has been appointed by the Board of Water Trustees a 
third member of the Board of Experts to make a report 
for the guidance of the Pure Water Commission, in its 
efforts to give Toledo a pure water supply. Mr. Clarke 
is a graduate of the University of Michigan. 


Mr. A. E. Harper has been appointed Vice-President 
and General Manager of the Manufacturers’ Coal & Coke 
Co., with headquarters at Connelsville, Mo. Mr. Harper 
has been Fuel Agent of the Illinois Steel Co. for the past 
12 years, and has filled the same position with the United 
States Steel Corporation since its formation. 


Mr. W. M. Greene, Vice-President and General Manager 
of the Baltimore & Ohio Southwestern R. R., has been 
elected President of the Kentucky & Indiana Bridge R. 
R., succeeding Mr. W. H. McDoel. Mr. H. B. Spencer, of 
the Southern Ry., has been elected Vice-President and 
Mr. W. M. Heazlitt, Secretary and Treasurer. 


Mr. Harry Hartwell, Assoc. M. Am. Soc. C. E., arrived 
in New York from Brazil on Oct. 4. Mr. Hartwell has 
been for the past three and a half years Constructing En- 
gineer for the San Paulo Tramway, Light & Power Co, 
Ltd., at San Paulo, Brazil, and returns to this country 
after having practically completed his mission. 


Mr. John Fritz, the ironmaster and inventor, of Bethle- 
hem, Pa., will be given a dinner at the Waldorf-Astoria 
Hotel, in New York, on Oct. 31, in celebration of his 80t': 
birthday. The banquet will also signalize the foun@ing 
of the John Fritz Gold Medal for achievement in the in- 
dustrial sciences. An organizing committee appointed by 
the various engineering societies In New York has the 
matter in charge. 


The following changes in the personnel of the Engi- 
neertng School of Tufts College, Medford, Conn., are an- 
nounced: Prof. Frank C. Wren becomes Head Professor 
of Mathematics in entire Engineering Department: Mr 
Frank B. Sanborn is promoted from Assistant Professor 
to Professor of Civil Engineering: Mr. Charles G. Chase 
becomes Assistant Professor of Steam Engineering, and 
Mr. H. G. Chase, Assistant Professor of Physics. 


OBITUARY. 

Mr. Ernest George Rutty, Vice-President of the Warren 
Bros. Co., died on Oct. 6, in Boston, Mass. 

Mr. Archibald C. Reeves, Civil Engineer, for many 
years Assistant City Engineer of Dayton, 0., died Oct. 2 
at his home in that city. Four years ago he was stricken 
with a malady, which resulted fn total blindness, and 
some three weeks ago was stricken with paralysis, which 
finally brought death. Mr. Reeves was born in Dayton, in 
1865, and graduated from the Ohio State University in ’87. 


Mr. Clarence E. Pullen, formerly Surveyor-General of 
New Mexico, and in recent years connected with New 
York newspapers, died suddenly of heart failure in Ban- 
gor, Me., on Oct. 8. He was 52 years of age. He was 
educated at the Foxcraft Academy and the Massachusetts 
Institute of Technology, where he was graduated as a 
civil engineer. At one time he was employed as an En- 
gineer in the construction of the line of the Bangor & 
Pisca, Bangor & Aroostock R. R., and afterward was con- 
nected with the Atchison, Topeka & Santa Fe R. R. as 
Civil Engineer. He was appointed Surveyor-General of 
New Mexico by President Garfield. 


ENGINEERING SOCIETIES. 
COMING MEETINGS. 


ASSOCIATION OF RAILWAY SUPERINTEN 
BRIDGES AND BUILDINGS. 
Oct. 21. Annual convention at Minneapolis, Minn. 
Seev.. S. F. Patterson, Concord. N. H. 
AMERICAN RAILWAY ASSOCIATION. 
Oct. 22. Fall meeting at Detroit, Mich. Secy., W. F. 
Allen, New York. 
NEW JERSEY SANITARY ASSOCIATION. 
Oct. 24, 25. Annual meeting at Lakewood, N. J. Secy., 
J. A. Exton. Arlineton. N. J. 
NATIONAL FOUNDERS’ ASSOCIATION. 
Nov. 13. Annual meeting at New York, N. Y. 


UNITED STATES NAVAL INSTITUTE.—The following 
officers were elected at the meeting of Oct. 10, to serve 
during the coming year: President, Rear-Admtiral H. C. 
Taylor; Secretary and Treasurer, Lieut, FE. L. Beach: 


Members of the board of control, C. E. Colahan, H. Oster 
haus, W. F. Halsey, P. R. Alger, J. M. Poyer, N. M 
Terry. 

CONNECTICUT SOCIETY OF CIVIL ENGINEERS 
The fall meeting of the society was held at Bridgeport, 


Conn., on Oct. 11, with an attendance of about ™) mem 
bers. The meeting opened with a short session devoted 
to routine business, after which a trip of inspection was 


made to the track elevation work of the New York, New 
Haven & Hartford R. R., at Bridgeport, to the new works 
of the American Tube & Stamping Co., and to other 
points of interest. The meeting concluded with a shore 
dinner at Lehmann’s Hotel, 

AMERICAN SOCIETY OF CIVIL ENGINEERS.--At 
the meeting held on Oct. 1, the nominations for officers 
for the next year were announced. These are to be ba} 
lotted on before the annual meeting, which takes place tn 
lanuary. The following gentlemen were nominated: For 
President, Alfred Noble, New York, N. Y.: for Vice 
Presidents, J. D. Schuyler, Los Angeles, Cal., and L. Tt. G 
Bousearen, Cincinnati, 0.; for Treasurer, Jos. M. Knap 
New York, N. Y. The nominations for Members of the 
Board of Directors are: J. O. Osgood, Plainfield, N. J., and 
Alfred Craven, Yonkers, N. Y., to represent District No 
1; G. 8. Davison, Pittsburg, Pa., to represent District No 
4; Hunter McDonald and E. C. Lewis, both of Nashville 
Tenn., to represent District No. 6; Elwood Mead, Chey 
enne, Wyo., to represent District No. 7 

PACIFIC NORTHWEST SOCIETY OF ENGINEERS. 
A special meeting was held on Sept. 24, to discuss the 
subject of railway terminals for Seattle, Wash. Mr. G 
W. Dickinson gave a historical account of the location 
of the Northern Pacific lines in Seattle, and then advo 
cated that a railway tunnel be constructed to get the 
passenger traffic off the water front, which latter is needed 
for the city’s shipping. Mr. Geo. F. Cotterill gave the 
results of his study of the best routes for the railway 
entrances to the city, and the best location for a union 
passenger station. He recommended, as a conclusion, that 
the city Insist on elevation of the tracks along the water 
front A general discussion of the subject then took 
place, participated in by members of the society and by 
citizens of Seattle, who were in attendance.--Asst. Secy., 
A. H, Fuller. 


INTERNATIONAL CONGRESS FOR APPLIED CHEM 
ISTRY.—The fifth congress will be held in the Reichstag 
building, in Berlin, Germany, during the week June 2 to 
8, 1908. This is the first time that the congress is held 
in Germany. The work of the congress will be divided 
among eleven sections, as follows: Analytical chemistry, 
apparatus and instruments; Chemical industry of Inorganic 
products; Metallurgy, explosives; Chemical industry of 
organic products; Sugar manufacture; Fermentation fn 
dustries and starch manufacture; Agricultural chemistry: 
Hygiene, medical and pharmaceutical chemistry, foods: 
Photo-chemistry; Electro-chemistry and physical chemie- 
try; Legal and economic questions connected with 
chemical industry. The president of the congress is Prof 
Otto N. Witt, of Berlin; the secretary is Mr. G. Pulver 
macher. The headquarters of the congress are at present 
at 21 Marchstrasse, Berlin, Germany. 


NEW PUBLICATIONS. 


PROCEEDINGS OF THE ASSOCIATION OF RAILWAY 
TELEGRAPH SUPERINTENDENTS.—Published by 
the association; Secretary. P. W. Drew, Wisconsin 
Central Ry., Milwaukee, Wis. Paper: Svo.; pp. 182: 
illustrated. 


In addition to the constitution, list of members, etc, 
this contains a full report of the annual meeting, held at 
Chicago, June 18 to 20, 1902. The principal papers are as 
follows: ‘“‘Typewritten Train Orders,”” W. J. Holton: ‘‘A 
New Arrangement of a Duplex Circuit in Connection with 
a Quadrupte,” V. J. Fry; ‘“‘Telephoning from Moving 
Trains,”” Benson Bidwell; “Impedance Coils,” A. C. 
Greene, and ‘‘The Telephone tn Train Service on the 
Overhead Illinois Central R. R.’’ C. F. Annett. There are 
also discussions on overhead wires at road crossings, and 
other matters. 

YEAR-BOOK OF THE UNITED STATES DEPARTMENT 


OF AGRICULTURE. Washington, D. C.: Pub. Dor. 
Cloth; 8vo.; pp. 846; illustrated. 


This volume contains the report of the Secretary of 
Agriculture for the year 1901, which covers 115 pages, and 
also a number of papers and reports from the various 
bureaus and divisions. Many of these reports relate to 
purely agricultural matters, but there are several which 
are of direct interest to engineers, among which may 
be mentioned the following: ‘‘Road Building with Con- 
vict Labor in the Southern States,"’ J. A. Holmes; ‘‘Gov- 
ernment Co-operation in Object-Lesson Road Work,” Mar- 
tin Dodge; ‘‘Some Typical Reservoirs in the Rocky Moun- 
tain States,”” Elwood Mead, M. Am. Soc. C. E.; ‘Floods 
and Flood Warnings,’’ H. C. Frankenfleld; and ‘‘Mountain 
Roads as a Source of Revenue,’’ James W. Abbott. There 
are also notes on legislation for road improvement and the 
public control of irrigation, and a review of the weather 
of the year 1901. There are 91 plates of half-tone en- 
gravings and 62 cuts in the text. 

STATEMENT ON THE CANALS OF THE STATE OF 
OHIO.—Compiled under the Direction of the Board of 


Public Works of Ohio by Charles E. Perkins, Chief 
Engineer, Columbus, 0. Paper, 8vo.; pp. 18. 


This statement was prepared in compliance with a reso- 
lution adopted by the House Committee on Public Works 
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in February last, directing the board to furnish informa- 
tion regarding the utility of canals and the probable ef- 
fect of the abandonment of the state canals. The canal 
system is first described, with its cost of construction and 
maintenance, net revenue, etc. As to the consequences of 
the abandonment already made of certain parts of the 
canals, the engineer's report of 1887 is quoted to the 
effect that: ‘‘The greatest injury the public works (canals) 
of the state has ever received has been caused by unwise 
legislation. First among these was the leasing of the 
public works to men who nearly, if not quite, wrecked 
and then abandoned them without fulfilling their part of 
the contract."’ Certain parts of the canals have been given 
to various cities for sewerage and highway purposes, the 
terminal facilities being thus destroyed, and the sites in 
some cases occupied by railway terminals. In one case 
the proceeds from the sale of canal lands barely covered 
the expenses of advertisement and survey and the costs 
incident to the sale. Although the financial statements 
show a continual deficit, it is considered that the state 
has been benefited by the operation of the canals. The 
statement closes with recommendations of a policy op- 
posed to all further abandonments and in favor of re- 
garding the canal system as an important navigable 
waterway. 


TRADE PUBLICATIONS. 


(The standard sizes for pamphiets and trade catalogues recom- 
mended by all A my —— engineering societies of the United 
States are: 8% x 6 ins, 6 x 9 ins, and 9 x 12 ins.) 


DEEP-WELL PUMPING MACHINERY AND WELL SUP- 
PLIES.—The Laidlaw-Dunn-Gordon Co., Cincinnati, O 
Paper; 6 « 8 ins.; pp. 31; illustrated 

This catalogue includes air-lift apparatus, as well as 
other forms of pumps, and a variety of well-sinking sup- 
plies. 

ORE CLASSIFIDR.—-The Allis-Chalmers Co., Chicago, Ill. 
Paper; 6 ins.; pp. &; illustrated. 

The Klein combination classifier here described uses 
compressed air with water to effect the sizing of the ore, 
thus reducing the quantity of water required. The 
machine is in use at several plants. 

DRAWING TABLBES.—The Hetterschied Mfg. Works, 
Grand Rapids, Mich. Paper; 5% x 9 ins.; pp. 4; illus- 
trated. 

The ‘20th Century’’ and “‘Columbia’’ tables are each 
mounted on three-leg iron standards, with telescopic sup- 
port and tilting frames. An adjustable table for type- 
writers is also shown. 

TRIPLEX POWER PUMPS.—Gould’s Manufacturing Co., 
Seneca Falls, N. Y. Paper; 8 x 7 ins.; pp. 160; illus- 
trated. 

An extensive line of power pumping machinery, con- 
veniently grouped by classes of service to which the 
pumps are suited, is described in this catalogue. Some 
useful tables are appended. 

OIL BURNERS AND STEAM TRAPS.—National Oil 


Burner & Equipment Co., St. Louis, Mo. Paper; cir- 
culars; ¥ x 6 ins.; illustrated. 


One of these is a price list of boiler furnace equipments 
for oil fuel, and of the burners, oil tanks, air compressors, 
ete., required for such equipment. Another contains direc- 
tions for setting up and operating the burners, and the 
third describes the company’s steam trap. 

TIE daria my Fuller, 1300 Old Colony Building, 
Chicago. Paper; =x 9% ins.; pp. 26; illustrated. 

This pamphlet pid the construction and advan- 
tages of the Hart steel tie-plate, having bottom flanges 
and a cambered upper face with grooves to carry off 
sand or water, etc., from under the rail. There are also 
extracts from various reports on tie-plates, with estimates 
of economy in track maintenance due to their use. 
CORRUGATED BARS.—St. Louis Expanded Metal Fire- 


proofing Co., Century Building, St. Louls, Mo. Paper; 
4% x 6% ins.; pp. 20. 


This pamphlet describes a system of concrete-steel con- 
struction in which the concrete is reinforced by corrugated 
steel bars. Equations are given for the cross-bending of 
concrete. The advantages of the system for bridges, cul- 
verts, sewers, fences, foundations, etc., are outlined. 
HYDRAULIC ENGINES FOR WATER-WORKS.—Power 


eg | Co., 126 Liberty St., New York city. Paper; 
pp. 5; illustrated. 


This sateheges relates to the Foster impact and the Rife 
hydraulic engines, more particularly the former. It is 
claimed that the engines named will pump water to a tank 
or reservoir wherever 18 ins. of head is available; also 
that they will work against 30 times the power head. 
ELECTRIC PUMPING MACHINERY.—General Electric 

Co., Schenectady, N. Y. Paper; 8 x 11 ins.; pp. 102; 
illustrated. 

It is interesting to note that electric pumping machin- 
ery has attained sufficient importance to warrant the pub- 
lication of so large an illustrated catalogue as this. Mine, 
domestic, power, deep well, screw and centrifugal pumps 
are each given a section in the catalogue. Another sec- 
tion. describes some installations. A number of useful 
tables are also included. 

WATER-WORKS, RAILWAY, CONTRACTORS’ AND 


PLUMBING SUPPLIES.—James B. Clow & Sons, Chi- 
cago. Cloth; 6 x 7% ins.; pp. 841; illustrated. 


This is a very complete and comprehensive illustrated 
catalogue and price list of a varied range of supplies for 
water-works, railways and general plumbing work. From 
pipe, hydrants, valves and specials, it ranges to gages and 
boiler fittings, boilers and heaters; taps, hose, pipe cover- 
ings, pumps, deep-well appliances, tools, filters, street 
cleaning appliances, wheelbarrows and scrapers. Nearly 
half the book is devoted to closets, urinals, baths and 


lavatories; kitchen sinks and grease traps, range boilers, 

ete, Lists of dimensions, weights and prices are given, 

and at the end of the book are a telegraph code, and an 8- 

page index. The matter is compactly arranged and clearly 

printed, but it is to be regretted that so large and im- 

portant a catalogue should not have been made in the 

standard size of 6 x 9 ins. 

ATR AND GAS COMPRESSORS.—Laidlaw-Dunn-Gordon 
Co., Cincinnati, O. Paper; 6 x 8 ins.; pp. 120; illus- 
trated. Also Bulletin No. 503, on Two- ‘Stage, Straight- 
Line Air Compressors. Paper; 6 x 8 ins.; pp. 8; illus- 
trated. 

These two catalogues cover a variety of compressors 
and accessories, including both direct-connected and power 
machines, and various styles of frames. Alir-lift pumping 
outfits, air hoists and air receivers are also included. Some 
tables and other useful information are appended. 

FEED WATER HEATERS AND PURIFIERS.—Harrison 
Safety Boller Works, Philadelphia, Pa. Paper; 3 x 6 
ins.; pp. 12; illustrated. Also 8 x 4 ins.; pp. &: illus- 
trated. 

These pamphlets describe the Cochrane heaters and the 
Sorge-Cochrane system of combining heating and purifi- 
cation. In the latter, a chemical, like soda-ash, is added 
to the water being heated, provision being made to vary 
the amount to suit both the quantity and quality of the 
water. A filter within the heater retains the precipitates 
AUTOMATIC TELEPHONE SYSTEM.—Automatic Electric 

Co., Chicago. Paper; oblong; 9% x 7 Ins.; pp. 48; illus- 
trated. 


This company has acquired the United States rights 
for the Strowger automatic telephone exchange system, by 
which each subscriber can directly call up any other 
subscriber. The system is already in use in two citles, 
and is being installed in two more, while a fifth installa- 
tion (which will be by far the largest) is to be made at 
Chicago. The pamphlet describes the apparatus and 
methods of operation. 

BITUMINOUS MACADAM PAVEMENT L. Dick- 


inson, President Connecticut Valley i Rat Associa- 
tion, ‘Springfield, Mass. Paper; 8 x 11 ins.; pp. 


This pamphlet is described as a ‘“‘Report of Investigation 
of Warren’s Bituminous Macadam Waterproof Pavement ”’ 
It contains a number of letters written in response to re- 
quests for information regarding the character of pave- 
ments already laid, or the area under contract. It also 
contains some reports of investigating committees. Al- 
together, the pamphlet gives indication of the rapid in- 
troduction of bituminous macadam. 


CONSTRUCTION NEWS. 


CONDENSED LIST OF CONTRACTS, 
pits tobe WITH DATE OF OPENING B 
8 to 


opened. Work. Place. News. 
Oct. 16. Addition to light-house, Atlantic City, N.J..Oct. 2 
Advertised, Eng. News, Oct. 2 and 9. 


Oct. 16.Trunk sewer, Newark, N. J. ......---++-65 Oct. 2 
Advertised, Eng. News, Oct. 2 and 9. 

Oct. 16. Sewers, Iola, Oct. 2 

Oct. 16. Dredge, Tampa, Sept. 11 

Oct. 16. Bridges (2), Nadeau, Kan. ............++. Oct. 9 

Oct. 16.Road work, Boston Mass. .........+---+++ Oct. 16 


Oct, 17.Riprap stone, Tompkinsville, N. Y....;...Oet. 16 
Advertised, Engineering News, Oct. 16. 


Oct. 17. Bridges (7), Rushville, Ind.............-... Oct. 16 
Oct. 17.Pumping station, Peabody, Mass.......... Oct. 16 
Oct. 17.Pumping engines, Mt. Clemens, Mich..... Oct. 16 
Oct. 17.Hotel, Spring Lake, N. Y.......-+.++-++. Oct. 16 
Oct. 17.Snow removal, New York, N. Y............ Oct. 9 
Oct. 17.Road work, Dover, Tenn..............++- Oct. 9 
Oct. 17.Riprap stone, New York, N. Y..........+.. Oct. 9 
Oct. 17.Sewers, Avalon, N. J.......-...cccccvsees .Oct. 9 

Advertised, Engineering News, Oct. 9. : 
Oct. 17.Sewers, Grand Rapids, Mich. ............ pt. 25 


Advertised, Eng. News, Sept. 25 to Oct. 16. 


Oct. 17. Bridges, Terre Haute, Ind. ............. som, 2 
Oct. 18.Pile wharf, Boston, Oct. 2 
Oct. 18. Building, Philadelphia, Pa. .............. Sept. 25 
Oct. 18. Buildings, Fort Meyer, Va. ............+. Oct. 9 


Oct. 18. Rewiring, ete. (bldgs), Utica, N. Y.......0ct. 9 
Advertised, Engineering News, Oct. 9. 

Oct. 18.Electric light plant, Norman, Okla. Ter....Oct. 9 
Oct. 18.Cast-iron specials, Washington, Oct. 9 
Advertised, Engineering News. Oct. 9. 

Oct. 18.Sewage pumping plant, Washington, D. C..Oct. 9 


Oct. 18. Bridges, Shelbyville, Ind................... Oct. 16 
Oct. 18. Bridge, Bloomington, Ind. Oct. 16 
Oct. IS.Road work, Young American, Minn.......Oct. 16 
Oct. 18. High ys oa Oct. 16 
Oct. 18. Building, Philadelphia, Oct. 16 
Oct. 18.Grading, etc., St. Louis, Mo............... Oct. 16 
Oct. 20.Fire hose, Prairie du C hien, 
Oct. 20.Water main extension, Fort Myer. Va......Oct. 16 
Oct. 20. Heating bldgs., St. Paul, Minn....... . .Oct. 16 
Oct. 20.Army building, Portland, Me.............. Oct. 16 
Oct. 20.County prison, Texarkana, Ark............ Oct. 16 
Oct. 20.Sewer, Lake Placid, N. Y. ere 
Oct. 20.Sewer, Brackenridge, Pa. ................. Oct. 16 
Oct. 20.Gewere, Millburn, N. J. . -Oct. 9 
Advertised, Eng. News, Oct. 9 and 16. 
Oct. 20. Bridge rebuilding, Minneapolis, oO ee Oct. 9 
Oct. 20. Steel bridge, New South Wales......... .. Aug. 14 
Oct. 20.Rock removal, San 
Oct. 20.Rock removal, New York, N. Y........... Sept. 25 
Advertised, Eng. News. as. 25 to Oct, 23. 
Oct. 20.Road work, Newton, N. J.............00. t. 25 
Advertised, Eng. News, Sept. 25 and Oct. 2 
Oct. 20. Paving, etc., Fredericksburg, va Oct. 2 
Advertised, Eng. News, Oct. 2 and 9. 
Oct. 20.Sewer, Ottumpwa, Im. .... Oct. 2 
Oct. 20. Paving, etc., Wellsville, O. ............... — 2 
Oct. 21. Breakwate1, etc., Cleveland, O........... Sept. 25 
Advertised, Eng. News, Sept. 25 to Oct. 23. 
Oct. 21. Jail, Jefferson, -+....Sept. 11 
Oct. 21.Stand-pipe, etc., East Dundee, Ill. ........ Oct. 
Oct. 21. Bridge, Welland, 


Oct. 21.Naval supplies, Washington, 
Oct. 21. Filters (w.-w.), Washington, 
Oct. 21. Dormitory, New York, N. Y. 
Oct. 21. Heating buildings, New York, 


Oct. 22.Street work, Oct. 16 
Oct. 22. Paving, etc., Des Moines, Ia. .............. Oct. 9 


Oct. 22. Mill buildings, Tallulah. La... 

Oct. 22. Street work, Boston, Mass.. 

Street work, New York, N. Y.. 

Oct. 22.Hospital, Cleveland, 0. ........ 

Oct. 22.Pier work, Grand Rapids, eae ae 

Oct. 22.Paving, Des Moines, Ia. A 

22.Water supply, El Paso, Tex. Pikes 

22.Street work, Elmwood Place, 0... . 

. Barracks, Watertown, ea 

. 23. Street improvement, Lafayette, Ind. 

Oct. 23.Gas franchise, Hanford. Cal “poli 

Oct. 23.Dredging Savannah, Ga.. Se 
Advertised, Eng. News, Sept. 25 to Ort 

3. Building work, New York, N. Y. 

-Cell building, Richmond, Va...... 

23.Curbing, Des Moines, Ia.......... 

23.Street work, Terre Haute, Ind... . 

. Sewer extension, Washington, 

-Sewers, Revillo, S. Dak........... 

23.Power plant, New York, N. Y. a 

-Court house and jail, Trenton, “Mo. 

. 23.Paving repairs, New York. XN. 

Oct. 24. Repairing streets, New York. N. y 

Oct. 24. Electric wiring, New York, N. Y.... 

Oct. 24.Electric elevators, New York, N. Y 

Oct. 24. Building work, Tompkinsville, 
Advertised, Engineering News, Ort 9 

Oct. 24.Wharf extension, Boston, Mass... 
Advertised, Eng. News, Oct. 9 and 14 

Oct. 24. Paving, Des 

Oct. 25.Quay wall, Washington, aa 

Oct. 25.Workshop, Baton Rouge, La. .... 

Oct. 25.Sewer bonds, Abé?deen, Wash. ) 

Oct. 25. Dredging, Los Angeles, Cal. .... er. 

Advertised, Eng. News, Sept. 25 ‘to Oct 


Oct. 22.Heating buildings, New York, N. y 


Sewers, Youngstow n, O. 
25. Retaining wall. Wellsville. 
».Grading, etc., Youngstown, O 
>. Storehouse, etc., Grafton, W. Va 
27 | Sewers, Vincennes, Ind. .... 
27. Bridge, Victoria, B. C. ........... 
27 -Road work, Laporte, Ind. .. 
27. Water-works extension, Mineral City, oO 
28. Buildings, Ky. 9) 
28.Sewer and water system, Ft. Barrac: sas, Fla.O 
28.Sewers, Cincinnati, O. .............. 
28. Street lighting, Chattanooga, 
Advertised, Eng. se Oct. 2 to Nov. 6. 
Oct. 28.Schools (4), Rugby, N ‘Dak.. is) 
Oct. 28.Gas plant supplies, Glasgow, Sc ‘otland.. Oct 
Oct. 28. Dormitories, Danville, Ky. ................ Oct 
Oct. 20.Sewers, Brooklyn, N. Y.............. 
Oct. 29. Railway construction,’ Brussels, Belgium.. 
Oct. 20.Railway materials, Adelaide. So. Australia.. 7 
Oct. 29. Bath buildings, New 


Oct. 20. Filter plant, etc., Moline, Ill. ........... .Sept 
Advertised, Eng. News. Sept. 25 to Oct, 22 _ 

Oct. 29. Rock excavation, etc., Chicago, IIl.. 
Advertised, Eng. News, Oct. 2 _ 20. 

Oct. 29. Light-house tender, Port Eads, La. .......Oct 

Oct. 29.Court house, La Crosse, Wis..............Oct 

Oct. Stockton, Cal. Oct 


Oct. 30.Lock walls, Wheeling, W. Va 
Advertised, Eng. News, Oct. 2 to : 

Oct. 30.Dredging, Boston, 
Advertised, Eng. News, Sept. 18-25, A 

Oct. 30.Power plant equipment, Shanghai, China. ..Oct 


Oct. 30.Water tank, Kiester, Minn................ Oct. 16 
Advertised, Eng. News, Oct. 16 and 23. 

Oct. 30.Sewers, Columbus, O. ....................Oct. 16 
Advertised, Eng. News, ‘Oct. 16 and 23 
Oct. 2 
Advertised, Eng. News, Oct. 2 and 16. 
Oct. 
Nov. 1.Building, Philadelphia. Pa, .............. Oct. 
Nov. 1.Light-house, etc., Philadelphia, Pa........Oct. % 
Advertised, Eng. News, Oct. 9 and 16. 

Nov. 1.Electric lighting, Macon, wid Sept. 18 
Nov. 1.Cadet mess hall, West Point, i Sept. 18 

Advertised, Ens. News, Sept. 18 to Oct. 23. 
Nov. 1.Memorial, British India.................. June 1 
Nov. 1.Eltre tramway equipment, St. Petersburg. Oct. 
Nov. 4.Electric wiring (bldg), Cheyenne, Wyo....Oct. 4% 
Nov. 4.Dredging, Gueydan, La................... Oct. 

Advertised, Eng. News, Oct. 9 to Nov. 6. 

Nov. 5.Water-works, Lawton, Okla, Ter.......... Oct. 9 
Advertised, Eng. News, Oct. 9 and 16. 

Nov. 5.Floors, New York, N. Y. ct. 9 
Advertised, Eng. News, Oct. 9 and ‘16. 

Nov. 6.Breakwater extension, Cleveland, 0....... Oct. 9 
Advertised, Eng. News, Oct. 9 to Nov. 6. 

Nov. 6.Harbor work, Cleveland, 0. ............ Oct. 9 
Advertised, Eng. News, Oct. 9 to Nov, 6. 

Nov. 6. Bridge, Indianapolis, Oct. 16 
Nov. 6.Sewers, Nashville, Tenn. .... .--Oct. 16 
Advertised, Engineering News, “Oct: 16. 

Nov. 6.Trunk sewer, Nashville, Tenn. . > ovOct. 16 
Advertised, Engineering News, Oct. 16. 

Nov. 7.Pumping station, Fremont, 0.. 16 
Nov. 8.Pipe (w.-w.), Washington, Oct. 14 
Nov. 8.Sewerage system, Roselle Park, . Oct. 16 
Advertised, Eng. News, Oct. 16 "23: 

No 8.Pumping engine, Brockton, Mass.........Oct. 9 
ov. 10. Buildings, St. Louis, Mo. ............ 9 
Advertised, Eng. News, Oct. 9 and 16. 

Nov. 10.Ledge removal, New York, N. Y........-- Oct. 16 
Advertised, Eng. News, Oct. “16 to Nov. 13. 

Nov. 10. Dredging, Newport, Oct. 16 
Advertised, Eng. News, Oct. 16 to Nov. 13. 

Nov. 10.Plumbing, wiring, etc., Mass....Oct. 16 
Nov. 10. Dredging. New York, N. Y...........e00- ct. 16 
Advertised. Eng. News, ot 16 to Nov. 13. 

Nov. 10.Dredging, New York, N. Y. .............. Oct. 16 
Advertised, Eng. News, Oct. 16 to a 138. 

Nov. 10. Army building, Ft. Ethan Allen, 16 
Advertised, Eng. Oct. 16 to 6. 

Nov. 10. Dredging. New b ue Oct. 16 
Advertised, Eng. News, Oct. 16 to Nov. 13. 

Nov. 12. Dredging, Mobile, Oct 
Advertised, Eng. News, Oct. 16 to Nov. 13. 

Nov. 12. Vaults, etc., Denver, Oct. 16 

Nov. 12. Vaults, ete., Denver, Colo. .......... 2 
Advertised, "Eng. News, Oct. 2 and 9. 

Nov. 12.Dredges (2), Charleston, 


8. Oct. 2 
Advertised, Eng. News, "Oct. 2 to 16 and Nov. ' 
N. Y Oct. 1 


Nov. 13. Dredging, New York, 
Advertisecd, Eng. News, Oct. 16 to Nov. 18. 
Nov. 29. Reconstructing bridge, Manchester, Eng.. 


Nov. 30. Electric plant, Tientsin,.China. ......... 
Dec. 1.Bridge material, Full#ton, Neb............Oct. 

Dee. 6.Dredging, Galveston, Tex. ............... Oct 


Advertised, Eng. News, Oct. 9 to Dec. 4. 


..Oct. 16 
BB 


Supplement—October 16, 1902. 


ENGINEERING NEWS. 


10. Jetty work, Galveston, Oct. 9 
Advertised, Eng. News, Oct. 16 to Nov. 27. 
15.Heatiug apparatus (bldgs), Columbia, S. C.Oct. 9 


15.Sanitary works, Montevideo, Uruguay...... Oct. 16 

21. Designs for court house, Trenton, N. J....Sept. 4 

1.Blectric plant, Rome, Ga. Sept. 18 

date.Artesian well, Fayette, Miss.............. Oct. 2 

jate. Dredging, Babcock Wis. ......--.-..+++- Oct. 9 

» date.Sewerage plans, Lake Charles, La......... Oct. 16 
RAILWAYS. 


ANN ARBOR RY.—Engineering parties have been sent 

't to make surveys of proposed extensions of this road, 
ccording to reports. One of the new routes planned is 
« line to Cheboygan. This purpose will be accomplished 

‘ther by building an entire new road or by purchasing 
he Detroit & Mackinac, and extending that to the ob- 

tive point. O. D. Richards is Ch. Engr., Toledo, 0. 

BALTIMORE & OHIO.—Extensive improvements, it is 
said. are soon to be made by the company at the following 
oints: Painesville, O.; Holloway, O.; Glenwood, Pa., and 
Keyser, W. Va., costing in the neighborhood of $500,000. 
rhe improvements will be largely in the nature of new 
shops and buildings. (See Manufacturing Plants, under 
Baltimore, Md.) 

BUFFALO, ROCHESTER & PITTSBURG.—A contract 
has been let for grading this road from McKee’s Mills to 
Blacklist, in Pennsylvania. The extension extends 
through Indiana and Homer City. 

BUFFALO & SUSQUEHANNA.—Articles of incorpora- 
‘ion have been filed by this company at Albany, N. Y., 
with a capital stock of $10,000,000, to build a steam road 
S> miles in length, running from Wellsville, Allegheny 
ounty, to Buffalo. This road will in all probability be 
in extension of the present line of that name, that com- 
pany having been for some time contemplating the con- 
struction of a line as planned by the new corporation. 
\mong the directors are Frank H. Goodyear, G. M. Sicard 
and John H. Lascelles, of Buffalo, and others. 

CALHOUN RY. & TRANSFER CO.—The Secretary of 
State of Missouri has issued a charter to this company to 
build a standard gage railroad one mile in length, begin- 
ning near Peruque, in St. Charles county, and extending 
to a point on the west bank of the Mississippi River in 
the same county, there to connect by steamboat and 
barge transfer, with tracks in Calhoun county, Ill. The 
capital is $50,000, with Charles E. Ewing, W. H. Allen, 
W. G. Thomas, S. W. Groesbeck and C. H. Thomas as 
incorporators. 


CANADA.—A press report from Ottawa states that Col. 
Geo. E. Church, of London, Eng., is promoting the con- 
struction of a railway from a point below Quebec, straight 
across the continent to Port Simpson, B. C. The project 
involves the construction of a transcontinental line from 
Chicoutimi, on the Saguenay River, westward skirting’the 
shores of James Bay and thence almost due west on the 
O4th parallel through to Peace or Pine River Pass to the 
Pacific. The report quotes Col. Church as stating that the 
construction would begin at once. 

CHASE CITY & BLACKSTONE.—This company has 
been organized at Chase City, Va., and has for its pur- 
pose the construction of a line of railway between the 
points named, some 35 miles, 20 miles of which will be 
through Lunenberg county. Freeman Epes, Blackstone, 
is Pres. 


CHATTAHOOCHEE & GULF.—At a meeting of the 
directors of the company on Oct. 6 the plans for extending 
the road from Sellersville, Ala. to Florida, Ala., a dis- 
pe of 24 miles, were approved. The surveys have been 
made. 

CHICAGO, BURLINGTON & QUINCY.—Reports 
state that a corps of C., . & QQ. engineers are 
making a survey of a line from Des Moines to Sioux City. 
The line is to be an extension of the roads Albia and Des 
Moines division and will be about 160 miles long. The 
report states that the construction work will be begun 
early next spring. 

CHICAGO, INDIANA & EASTERN.—This company has 
filed with the Secretary of State of Indiana a notice of 
an increase in capital stock from $420,000 to $1,000,000, 
the proceeds to be devoted to construction purposes. The 
road is now built from Muncie to Converse. Fremont 
Wilson is Ch. Engr., Matthews, Ind. 


CHICAGO, ROCK ISLAND & TEXAS.—McKeon John- 
stone, Jacksboro, Tex., informs us that track has been 
laid on this line into Graham, Tex., and construction 
work is now under way from Ft. Worth to Dallas, a dis- 
tance of 34 miles. Lines have been run through to Hous- 
ton, but no contracts have been made beyond Dallas. 
The officials of this company are all of the Chicago, Rock 
Island & Pacific system. W. B. Leeds is Pres., Chicago, 
and J. S, Peter, of Ft. Worth, Ch. Engr. 

CHIEFTON COAL & COKE CO.—This company, own- 
ing a large tract of coal land near Wilsonburg, W. Va., 
is having a survey made for a line to connect the B. & O. 
with the Short Line, The road will be from six to eight 
miles long, and will be used principally as a coal road. 


CINCINNATI, INDIANAPOLIS & WESTERN.—This 
company, which is a consolidation of the Cincinnati, Ham- 
ilton & Indianapolis, and the Indiana, Decatur & Western, 
has filed articles of incorporation. The capital is 
$5,200,000. 

COLORADO.—A line of railway from Central City to 
Yankee Hill, 13 miles distant, is being promoted, and 
R. A. Hall, Cedar Point, Ia., is interested. It is expected 
that the line can be laid at a cost of not more than 
$150,000. A preliminary survey will be made before win- 
ter. Subscriptions for stock are now being taken. 

COLORADO MIDLAND.—it is reported that a large 
part of this road is to be rebuilt, and R. H. Bryant, who 
has recently been appointed Chief Engineer from General 
Superintendent, will have charge of the work. His head- 
quarters are at Colorado City, Colo. 

FORT WAYNE & SOUTHWESTERN.—Incorporated in 
Indiana, with $125,000, to construct a line from Indian- 
apolis to Hicksville on the Ohio State line, a distance of 

24 miles. The road will run through the northwestern 


counties of Indiana. The directors are Indiana and Ohio 
men, 


GROVES & SAND RIDGE.—Incorporated in Illinois 
with a capital stock of $10,000. The line to be con- 
Structed from a point on the St. Louis, Alton & Terre 
Haute R, R., at Groves, Perry county, through the coun- 
ues of Perry and Jackson to Sand Ridge, on the Chicago & 
Texas R. R. The incorporators are J. C. Welling, A. P. 
Humburg, F. G. Deiesen and David Fentrass, all of 
Chicago. 

JOLIET & NORTHWESTERN.—A charter has been se- 
cured by this company in Illinois, with principal offices 
at Chicago. It is proposed to construct a line from 
Joliet to Newark, Plattville, Morris, Plano and Sandwich. 
The capital stock is $500,000. E. H. Young, Yorkville; 
F. G. Young, Bristol; W. R. Newton, Yorkville, and 
others are interested. 


KANSAS, OKLAHOMA, CENTRAL & SOUTHWEST- 
ERN.—A charter has been granted to this road, which is 
eapitalized at $111,500,000. The proposed line will run 
from Cedarvale, Kan., southwest through Stillwater, Guth- 
rie and El Reno, Okla. T., to Kirkland, Texas, and will 
have two branch lines, one from Stillwater southeast to 
Ft. Smith, Ark., and the other northwest to Woodard, 
Okla. T. The total distance will be 640 miles. The prin- 
cipal place of business will be Stillwater. 

LOUISVILLE & NASHVILLE.—T. L. Harrison, Engr. 
in charge of construction, Birmingham, Ala., has re- 
ceived bids for constructing 27 miles of road to be built 
for the North Alabama R. R., through the coal fields, 
from Hughes Siding, on the main line, to Littleton. It 
is reported that the contract has been let to Dunn Lal- 
lande & Bros., Birmingham, and that the work will be 
started immediately. 

MARIETTA, COLUMBUS & CLEVELAND.—This rail- 
road, it is reported, has been purchased by the Wabash 
Railroad Co., at a figure approximating $400,000. The road 
will form part of the Gould system, and will need but a 
short branch to connect it with their lines in West Vir- 
ginia and their seaboard lines. 


MISSOURI, KANSAS & TEXAS.—A citizens’ committee 
has been organized in Austin to solicit subscriptions to 
the amount of $30,000, to insure the building of the ex- 
tension of the M., K. & T., from Granger, by way of 
Georgetown, to Austin. The money will be used for 
purchasing the right of way. It is announced that the 
survey of the new line will begin immediately. The line 
will be about 75 miles long. 

MITCHELL, WEST BADEN, FRENCH LICK & JAS- 
PER.—Articles of incorporation of this road have been 
filed. It is intended to build a steam road from Mitchell 
Ind., to Jasper. The line will be 42 miles long, and will 
extend in a southwestern direction through Lawrence, 
Orange and Dubois counties. Walter E. Brown, Prince- 
ton, Ind.; Geo. W. Clawson, and John R. Lewis, St. Louis, 
Mo., are incorporators. 

MOBILE, JACKSON & KANSAS CITY.—The work on 
the construction of the road into Laurel, Miss., has 
been started. The company will let a contract in a few 
days on the changing of the gage of the Pontotac & 
Gulf road, recently purchased, to standard gage. The 
line runs from Pontotac, Miss., to Middleton, Tenn., a 
distance of 60 miles. 


MONTANA R. R.—Richard A. Harlow, Vice-Pres., 
Helena, Mont., has announced that the contract for build- 
ing the grade for the proposed Lewistown extension has 
been awarded to the Utah Construction Co., Ogden, Utah. 
The extension will be from Harlowton to Lewistown, and 
will be 63 miles long. The contracting company will ship 
a large force to begin work on the line at once. The 
grade is to be finished by July 1. 


NEW MEXICO & PACIFIC.—This road reported to 
have been incorporated in our issue of Oct. 9, will be a 
standard-gage line, 80 miles in length, running from 
Raton to Elizabethtown, N. Mex., through a rich min- 
eral and timber district. The capital stock is placed at 
$1,750,000. Surveys are now in the field. The company 
to build the line has been incorporated under the name 
of the New State Construction Co. O. H. B. Turner will 
be Chief Engineer of the road, with headquarters at 
Raton, N. Mex. 


NEWTON & NORTHWESTERN.—The capital for build- 
ing this line, we are informed, has been secured, and 
contracts are to be let at once. The road will be 102 
miles long, and will run from Newton to Mingo, Cam- 
bridge, Boone, Fraser, Boxholm, Gowrie and Rockwell 
City. From Fraser to Gowrie the line is already built. 
Surveys have been made from Boone to Fraser and from 
Gowrie to Rockwell City. Right of way are being ob- 
tained. Hamilton Browne is Pres., Boone, Ia., and N. 
D. Miller, St. Paul, Minn., is Ch. Engr. 


OREGON SHORT LINE.—It is reported that the St. 
Anthony branch of this road is to be extended from St. 
Anthony, Idaho, to the Yellowstone Park, a distance of 
75 miles. A portion of the road has already been sur- 
—— and it is hoped to commence construction work next 
spring. 

PHOENIX & EASTERN.—It is reported that work has 
been started on this road, to be 180 miles in length. The 
new line will extend from Phoenix through Florence and 
Riverside, down the San Pedro Valley to Benson, where 
connection will be made with the Phelps-Dodge, El Paso 
& Southwestern. Surveys have been made from Phoenix 
to Yumar. 


PITTSBURG, LISBON & WESTERN.—The construction 
of the extension of this road from New Lisbon to Pitts- 
burg, through New Castle, Pa., is said to be an assured 
fact. The road is to be built from East Liverpool, down 
the banks of the Beaver River to the Ohio River, which 
valley it will follow until it connects with the Wabash 
R. R. at Pittsburg. John A. Hanlon, Engr., has located 
a line from New Castle to Gallilee, there connecting with 
the Pittsburg, Lisbon & Western. 


PITTSBURG & WESTERN.—This company has been 
incorporated in Ohio with a capital stock of $10,000, and 
will build a steam or electric line from Ashtabula Harbor 
to Steubenville, Salem and Marion,. Congressman W. R 
Taylor and others of Columbus are interested. 


PORT ANGELES, PACIFIC.—Incorporated in Washing- 
ton, with $2,500,000 capital stock, by Derman S. Wag- 
staff, F. J. Butler and others. Work is expected to be 
started by the company at once. 


ST. LOUIS & NORTHWESTERN.—Reports state that 
the surveys for this railway will be completed at once and 
that the actual construction work will be commenced soon 
The road will run from Mokane, Mo., and will connect 
with a number of North Missouri towns. 

ST. LOUIS & SAN FRANCISCO.—It is reported that 
plans have been adopted by the company for the recon- 
struction of more than 300 miles of new line in Okla- 
homa. The details are to be shortly given out, and work 
will follow socn thereafter. It is estimated that an ex- 
penditure of $2,500,000 will be necessary to complete the 
work. A contract is reported to have been awarded for 
the construction of a line between Platter and a point 
on the Arkansas & Choctaw division. This new con- 
struction will serve the purpose of a cut-off between the 
Arkansas & Choctaw division and Denison, Sherman and 
Fort Worth. It will be also the beginning of a line 
through Tweive Mile prairie and Colgate to Oklahoma 
City. C. D. Purdon is Ch. Engr., St. Louis, Mo. 

ST, LOUIS, SAN FRANCISCO & NEW ORLEANS.— 
A certificate has been filed with the Secretary of State of 
Arkansas, changing the name of the Arkansas & Choctaw 
Ry. to the above. The road is now a short line, running 
west from Ashdown into Indian Territory, but will b« 
extended east to Nashville, thence south to Stamps, to con- 
nect with the L. & A. R. R. A survey for this proposed 
line has been made. 

SOUTHERN RY.—This company was incorporated in 
Oct., under the laws of Mississippi. The incorporation 
was made to avoid complications in the absorption of 
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the Mobile & Ohio R. R. In its charter the company } 
poses to build a road from Okolona to a point in Calh 
county. 

SOUTHERN RY.—Henry B. Spencer, Gen. Mer 
reported to have stated that the extensior f this ad i 


Kentucky Is to be built by way of the Danville route, the 
line surveyed from Burge through Garrard county having 
been abandoned. 

SUFFOLK & CAROLINA An 


pany's property will be made by 


Baltimore, Md., to detern 

made. A syndicate formed by t! Internati 

Co. will furnish $1,000,000, which will be 1 the 
needs of the property This outl will fort 
property from 


with new steel rails th 
for the reconstruct 
already done; 
extension to 


Elizabeth 


City 


recently closed a contract wit! ° 
agents for the Pennsylvania Steel Co,, for 
6O-Ib. steel rails. These rails will relay the line from 
Suffolk, Va., to Ryland, N. C., a distance of 30 miles, 
and build the extension to Elizabeth City The surveys 
for the extension have been cor eted ar 
located. Rights of way are now ire 

Ais 


struction will be started soon. The 
City, Mo., have been purchased, 
soon be built. 

TENNESSEE & CAROLINE SOUTHERN.—Secret 
State Morton, at Nashville, Tenn., has 2 
to this road. The company has a capital of $200.0 
purposes to construct a line to connect with the Sou 
R. R. at Marysville, Tenn., and the 
of the Carolina & Tennessee Southern at the Nor 
lina line 

TENNESSEE, GEORGIA & SOUTH CAROLINA 

A charter has been secured by this company in Ts 
to build its line, which will run from Blu tidg 
Charleston, Tenn., passing through 
Towne counties. It will be about 
company is capitalized at $5,000,000 
Parnell Ave., Chicago, is Pres. 

TEXAS.—T. P. Wherry, R. W. Erwin and Edward 
F. Galtra, St. Louis, Mo., have purchased the iron or 
deposits known as Iron Mountain, and will build a smel 
ter at Llano, and build a line of railway from there to 
the iron deposit. 


TILSONBURG, LAKE ERIE & PACIFIC RY.—This 


road is reported as about to extend its line to Collingwood 
Ont., thus making a connection from Lake Erie to the 
Georgian Bay. It is intended to connect this line by ca 


ferries from the Lake Erie terminal ports to the coal! 
ports south of Lake Erie and thus supply coal to that se« 
tion of Ontario. John Chariton, M. P., Lynedock, Ont., i 
Pres., and John H. Peall, Tilsonburg, Ont., is Mgr. 

TONY & NORTHEASTERN.—Articles of incorporation * 
have been filed by this company in Lois Canon, for the 
purpose of building a line of railway from Tony for a 


y 


distance of 18 miles in a northeasterly dir: on, within 
the county of Gates. The capital stock is $25,000. John 
Hein, Peter Hein and W. F. O'Connor, all of Tony, W 


are incorporators. 

ULSTER & DELAWARE.—Reports state that an ex 
tension of this road from Arkville to Downsville, N. Y 
is being talked of, and that a line from Shavertown to 
Andes is also mentioned as a possibility of the near future 
S. D. Coykendall is Pres., Rondout, N. Y. 

UNADILLA VALLEY RY.—W. W. Little, Ch. Engr., 
New Berlin, N. Y., informs us that the final location i 
being made between New Berlin and Oneonta, 32 miles 
F. F. Culver, Pres., 137 Broadway, New York, may bi 
addressed for further particulars. 

VELASCO, BRAZOS & NORTHERN.-—-Alexander 
Thompson, Ch. Engr., Mason Bldg., Houston, Tex., writes 
us that about 50 miles of this line has been located, and 
construction will begin on about 25 miles at an early 
date. The general contract has been let to C. R. E 
Coon & Co. 


STREET AND ELECTRIC RAILWAYS. 


AUGUSTA, ME.—The Railroad Commissioners have re 
ceived for their approval articles of incorporation of the 
Auburn, Mechanics Falls & Norway St. Ry., capitalized 
at $100,000, The company is to construct and operate a line 
by electricity or compressed air, from Auburn to Poland, 
Minot, Mechanics Falls, Oxford and Norway, a distance 
of 24 miles. Fred. H. Wilson, Brunswick; Albert H. 
Shaw and Frank A. Southard, Bath, and E. Burton Hart, 
Jr., New York, are incorporators. 

BANGOR, ME.—F. O. Beal, Pres. and Gen. Mgr., Penob- 
scot Central Ry., states that the company will build a 
road to Pushaw Lake next spring, beginning in time to 
have the work completed by summer. 

SACO, ME.-—-The Saco Valley Electric Ry. has filed a 
mortgage deed in Saco for $300,000, in favor of the Fed 
eral Trust Co., of Boston, and with the proceeds of the 
issue, the line from this city to Bonny Eagle, in Standish, 
16 miles, will be constructed. The original survey was 
made five years ago. Elmer E. Abercrombie, Boston, is 
Pres. 

BOSTON, MASS.—The Railroad Commissioners have 
approved of the issue of $948,700in stock by the Old Colony 
St. Ry. Co., which wili be used to pay off the floating 
indebtedness, and pay for additional rolling stock and equip- 
ment, for the extension in Quincy and for a car house 
there. 

HAVERHILL, MASS.—Civil Engineer Desmond has 
completed the preliminary survey of the proposed electric 
road from Haverhill to Manchester, as far as Sandown, 
and is now engaged in running the line from Sandown 
to Chester. 

TORRINGTON, CONN.—John A. Hurley and Francis 
Atwater have secured control of two trolley companies 
in Litchfield county, the Watertown & Litchfield Tram 
way Co. and the Litchfield & Torrington Tramway Co. 
Both of these propositions are in embryo, but it is ex- 
pected that active work will be taken up by the new 
owners. The first named holds a charter for a line be- 
tween Watertown and Litchfield, some.12 miles, and the 
Litchfield & Torrington company controls a 6-mile pro- 
ject between those towns. 

BATAVIA, N. Y.—The Buffalo & Depew Ry. Co. has 
been granted a franchise to construct an electric road in 
the towns of Batavia and Pembroke. Work is to be 
started within one year. John T. Mooney, Batavia, is 
interested. 

ALBANY, N. Y.—The London, Aylmar & North Shore 
Electric R. R. Co. has been incorporated with a capital 
stock of $500,000, to construct an electric road, with ter- 
minals in London and Port Barwell, Ont., passing through 
Middlesex and Essex counties. J. H. Hitchcock, New 
York; Frank Hassler, Detroit, Mich.; W. A. Dorland, 
Grand Rapids, Mich., and M. E. Lyons, Aylmar, Ont., are 
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iterested.——A certificate of incorporation has been filed 
by the Bull’s Head & Annadale Beach R. R. Co., with 
a capital stock, for the purpose of building an electric 


railway, eight miles long, in Richmond Borough, from 
Bull's Head in the Third Ward to Annadale Beach. James 
W. Hughes, A. E. Haskins and J. L. Doyle, New York, 


are incorporators, 


BROOKLYN, N. Y.—The Brooklyn Rapid Transit Co. has 
purchased property at Third Ave. and 6Sth St. for an in- 
cline plane to connect the elevated railroad structure with 
the surface line on Third Ave. 

LE ROY, N. Y.—Application has been made by the 
Buffalo & Depew R. R. Co. for permission to extend its 


lines through the village of Le Roy. 


NEW YORK, N. Y.—It is reported probable that the 
New York & Queens County Ry. Co. will extend its long 
talked-of line to Whitestone, from Flushing this fall. The 
company has made surveys to that place and has con- 
tinued them to Fort Totten, Willet’s Point. General Man- 
ager Beetem states that engineers are nDishing the final 
location of the line to Whitestone, and that there will be 
nothing to interfere with the immediate construction upon 
finishing the surveys. 

SIDNEY, N. Y.—The project to build the Sidney-Frank- 
lin trolley road is being revived. The promoters of the 
road, New York men, will reorganize, with a separate 
charter, and will build at once, provided they can obtain 
assistance from the towns through which they pass. 

WARWICK, N. Y.—E. R. Emerson, Pres. Intervale 
Electric R. R. Co., accompanied by others interested in 
that line, have recently inspected the proposed line, from 
Goshen to Newburgh, to determine the route. 

TRENTON, N. J.—The Whippany & Passaic River R. 
R. has been incorporated with a capital stock of $375,000 
to build a railway, seven miles in length, from Whippany 
to Essex Falis, N. Y. Edward M. Shepard, Brooklyn, N. 
Y.; Robt. D, Foote, Morristown, N. J., and Jesse L. Mc- 


Ewen, Whippany, N. J., are incorporators. 

TRENTON, N. J.—Henry C. Moore, Pres. Trenton, 
Pennington & Hopewell St. Ry. Co., informs us that the 
right of way is now being secured for this line. The 
capital is entirely subscribed. The line will be an elec- 
tric, running between the towns named, having a length 


of 12 miles. 

ALTOONA, PA.—A. V, Diving, Pres. Altoona Belt Line 
St. Ry. Co., informs us that the*right of way has been 
secured, but surveys are not completed. The capital stock 
is not entirely provided for. Contracts are to be let dur- 
ing the winter, The road is to be operated by electricity, 
and will circle Altoona, with branches running in to 
Logan and Allegheny townships, having a total length of 
20 miles, 

BLAIRSVILLE, PA.—G. W. McHenry and A. Abbat- 
tachio, Latrobe; J. A. C. Ruffner, Greensburg, and M. 
E. and T. C, Brown, of this place, are interested in the 
proposition, and are making preliminary arrangements 
ior the construction of an electric railway between Blairs- 
ville and Latrobe. They will apply for a charter for a 
line, having a total length of about 35 miles, including a 
proposed extension to Indiana, 16 miles long. This plan 
is said to be the beginning of one which will result in the 
construction of a trolley system that will finally extend 
to Johnstown, making connections with other lines. 

COLLEGEVILLE, PA.—E. 8. Moser, Pres. Souderton, 
Skippack & Fairview Electric Ry. Co., Collegeville, writes 
that the work of securing the rights of way for the pro- 
posed line is in progress. The line will be 16 miles in 
length. 

LATROBE, PA.—The contract for constructing the 
Latrobe St. Ry., from Youngstown to Baggaley, three 
miles, has been awarded to D. F. Keenan, and work will 
soon be started, 


PHILADELPHIA, PA.—Authority to build the Market 
St. Subway ioops in Arch and Walnut Sts., and to lay 
other tracks has been asked of the councils by the Phila- 
delphia Rapid Transit Co. 

PITTSBURG, PA.—The commissioners of North Ver- 
sailles township, at a recent meeting, approved plans for 
a new street railway, to be built through the township. 
Work on the new line, which will be known as the Mc- 
Keesport & East Pittsburg St. Ry., and be a double-track 
line, will be started at once. It is expected that the new 
line will be a section of the new Pittsburg, McKeesport 
& Connellsville St. Ry. 


PITTSBURG, PA.—‘the Pittsburg Rys. Co. has secured 


control of the franchises of the Pittsburg, Coraopolis & 
Monaca St. Ry., and will soon begin the construction of 
the line, which, when completed, will give a continuous 


trolley line from this city to Beaver Falis. The Pittsburg 
Rys. Co. also proposes doubling its tracks from the head 
of Neville Island to Coraopolis, which will cost about 
$120,000. The Pittsburg, Coraopolis & Monaca St. Ry. 
has franchises through Aliquippa, Shousetown and other 
ettlements between Coraopolis and Monaca. An indepen- 
dent company now operates between Monaca and Beaver 
Falls, and it is stated that arrangements with this road 
will be made by the Pittsburg Rys. Co. giving a right to 
use its tracks, thus making it necessary for the company 
to build only 14 miles of new track as a connecting link.. 

POTTSTOWN, PA.—Application has been made for a 
charter by the Pottstown & Reading Ry. Co., which is to 
build and operate a street railway. J. C. Bricker, J. D. 
S. Barham and F. H. McCalls are interested. 


WASHINGTON, PA.—Pittsburg capitalists are securing 
rights and franchises for the proposed Washington & Can- 
onsburg electric railway, and have also completed plans 
for the extension of the line to Wheeling, W. Va. The 
road was originally intended for street service in this 
town, but an extension to Canonsburg, 10 miles distant, 
was later decided upon The line will be of standard 
construction, using 70-lb. rails, having one track. A 
number of steel bridges will be needed, of which the 
largest will be 500 ft., and will cross the branch of the 
Panhandle R. R. at Houstonville. The company will erect 
its own power house, which will cost $100,000. 

NEWARK, DEL.—The council reversed the vote taken 
previously, declining to give permission to railway com- 
panies for the use of its streets for their lines. The 
Newark & Elkton Ry. Co., represented by E. R. Cochran, 
Jr., Wilmington, was given permission to build its line 
on Delaware Ave., and a second company was given the 
use of Main St. for the purpose of building a connecting 
line between Maryland points and Wilmington. This 
company was represented by Mr. Hess, of Philadelphia. 

BALTIMORE, MD.—The United Ry. & Electric Co. 
has decided to issue bonds on the extension now being 
built from Dundalk to Sparrow's Point. It will take 
about two months to complete the work. 

JEFFERSON, MD.—Lewis O. Whip, Pres., Jefferson, 
writes us that nothing definite has yet been done toward 
building the Jefferson & Frederick Electric Ry. 

NORFOLK, VA.—Geo. W. Hatch, Supt. Berkley St. 
Ry. Co., Norfolk, informs us that work has started on the 
tracks of the Norfolk Ry. & Light Co.'s line in Berkley, 


changing the line to standard gage, to conform with the 
tracks and equipment of the Berkley St. Ry. Each of 
the companies has five miles of single track, paralleling 
each other, from Norfolk ferry dock, in Berkley, to South 
Norfolk, a suburb of Berkley. The two companies are 
now under one Management, and as soon as the work on 
the Norfolk Ry. & Light Co.’s line is completed, it will 
give the consolidated company a double-track line. The 
last named company has also an uncompleted crosstown 
line, from 4 point opposite the Navy Yard to the Union 
Stock Yards, about two miles of which is now being 
pushed to completion and double tracked. This line will 
also be operated by the Berkley St. Ry. Co., which will 
control the above lines. 

COLUMBUS, GA.—John F. Flournoy, Vice-Pres. Col- 
umbus R. R., informs us that there is no immediate in- 
tention of building along the banks of the Chattahoochee 
River, as recently reported, 

LAKE CHARLES, LA.—Reports state that a New York 
company has offered to purchase the present street car 
line, and if obtained build lines all over the city, and 
eventually extend the system to Grand Lake, a distance 
of 12 miles. 

CHATTANOOGA, TENN.—Application has been made 
for a charter to build an electric railway from Cleveland, 
Tenn., via Benton to Ducktown, Tenn. It is estimated 
that the work will cost $400,000. 


CLARKSVILLE, TENN.—Separate companies have been 
formed by local and other capitalists for the purpose of 
building two electric railways from Clarksville to neigh- 
boring places, one from Clarksville to Nashville and an- 
other from Clarksville to Hopkinsville and Guthrie, Ky. 
The County Court has granted rights of way over the 
county pikes to both companies, and it is reported that 
work will be started within a short time by each com- 
pany. J. N. Watson, of Montgomery county, represents 
the first line, and H. N. Leech and H. C. Merritt, local 
attorneys, are interested in the second proposition. 


FRANKLIN, TENN.—The council has granted a fran- 
chise to the Tennessee Interurban Electric Ry. Co., to 
run its lines through several streets in this city. 


NASHVILLE, TENN.—The Nashville Ry. has an- 
nounced that plans for expending $1,000,000 on the im- 
provement of the street-car system have been decided 
on, in accordance with an agreement entered into with 
the city. In the agreement the city relinquishes all claim 
upon the franchises now held by the company, and the 
latter donates to thé city a public park, agrees to expend 
$1,000,000, and makes other concessions. 

LOUISVILLE, KY.—Articles of incorporation have been 
filed by the Southern Indiana International Ry. Co., with 
a capital stock of $300,000, and the company proposes to 
build an electric line, 20 miles long, using both steam 
and electric power. The articles provide for the construc- 
tion of 45 miles of road, and it is understood that before 
many months arrangements will be made for building 
a line to Paoli, West Baden, and French Lick Springs. 
N. A. Street, C. R. Taylor and M. L. Lipscomb are 
among the incorporators. 

CINCINNATI, O.—The Cincinnati Traction Co. will 
rent power temporarily, pending the completion of its 
own power houses, for the operation of the motors along 
the canal to Dayton, for towing canal boats. Application 
has been made by the company for permission to relay 
the tracks of its Mt. Auburn cable line, on Highland 
Ave., substituting electricity for motive power. 

SIDNEY, O.—A franchise is now pending before the coun- 
cils of Sidney, Quincy and De Graff, for the Bellefontaine 
& Sidney Electric Ry. Co. Surveys are probably under 
way by this time. P. Freeman, New York, is Pres., and 
Robt. P. Kennedy is Vice-Pres. 

COLUMBUS, IND.—An organization has recently been 
effected here for the construction of an interurban elec- 
tric line from Columbus through Azalia, Reddington, 
Rockford, Seymour, Brownstown, Vallonia, Campbells- 
burg and Paoli to West Baden and French Lick, a dis- 
tance of about 65 miles. The line will be known as the 
Columbus, Seymour, Brownstown & French Lick Elec- 
tric Ry. A committee has been appointed to raise $1,000 
to make the preliminary survey and estimate of the cost 
of construction and to report at the next meeting to be 
held Oct. 15. 

DELPHI, IND.—The Delphi Belt Ry. Co. is now re- 
ceiving bids for building a belt line in this city, esti- 
mated to cost $12,000. Chas, R. Harley is Pres. 

EVANSVILLE, IND.—The Evansville & Princeton 
Traction Co. has contracted with the Westinghouse Co. 
for $72,000 worth of electrical equipment for its road, 
and is said to be ready for bids for boilers and engines. 
President Freeman or General Manager Sonntag may 
addressed. 

RICHMOND, IND.—Gus. Hodges, Richmond, Ind., who 
is promoting the Richmond & Northern interurban road, 
is now clearing the right of way between Anderson and 
Middletown. He is reported to have said that contracts 
for construction and equipment will be let in a few 
weeks. 

UNION CITY, IND.—The Union City, Winchester & 
Munice Electric Ry. Co. has been incorporated to build 
an electric line connecting the cities named. Work will 
be started in the spring. The capital stock is $275,000. 
J. E. Lowes, J. E. Feight, W. B. Gebhart and Theo. 
Shockney are interested. 

DISCON, ILL.—The Rochelle & Southern Ry. has filed 
articles of incorporation, with $100, capital stock, to 
build a railway from Davis Junction through Rochelle, 
through Lee and Rochelle counties, to McNab, a distance 
of between 65 and 70 miles. The road will be operated 
by electricity. Leslie Carter, W. R. Morrison and C. S. 
Jefferson are incorporators. 

PEKIN, ILL.—The council has granted a franchise to 
J. W. Knight and Levi Johnson for the construction of 
an electric railway through the city of Pekin. Work will 
begin within 15 months, and be finished six months after 
starting operations. 

DULUTH, MINN.—The Missabe Electric Ry. has peti- 
tioned the council for a 25-year franchise to construct and 
operate a street railway in St. Louis county. 

ST. LOUIS, MO.—The St. Louis County St. Ry. Co. has 
been granted a franchise by the county court to build an 
electric railway on the Olive St. road, beginning at the 
city limits and running to Lakeside View. 

BLUERIDGE, TEX.—The citizens of this place have 
pledged $50,000 toward the construction of an electric 
railway, from either McKinney, Farmersville or White- 
wright. 

DAYTON, WASH.—Local papers state that H. Mell- 
man, Pres., Washington Light & Power Co., was re- 
cently in this city for the purpose of completing arrange- 
ments for beginning work on the proposed electric line 
from Dayton to Pendleton. 

TEMPLE, TEX.—A. F. Bentley, Temple, informs us 
that a charter has been granted to the Belton & Temple 


Electric Ry., and a preliminary survey made. The right 


_ 


of way has also been secured. No contracts | 
awarded yet. The line will be 10 miles lou 
Carter, Dallas, Tex., is Pres. 

PENDLETON, ORE.—The council has gra 
Washington & Oregon Electric Ry. & Power 
mission to build an electric railway line and se; 
light poles in the city limits. 

SAN JOSE, CAL.—Reports state that the ; 
which has obtained a franchise for an electric — 
Saratoga, has bonded the Pacific Congress Spriy 
erty, and as soon as the deal is completed wi). 
about $50,000 in improvements, which include 4 
building, a theatre, pavilion and electric light. 
survey for the railroad has been completed tw 
between Saratoga and the Springs. Work on : 
will commence immediately. 

YOSEMITE, CAL.—It is reported that a party 
veyors is surveying an electric line to the Yoseu 
road will commence at the Barnard Place and ; 
cades, and follow the line of Merced to Merced 
distance of 80 miles. It is the intention of the 
which is promoting the line to build two dam: 
Merced River, to furnish power, both for an 
plant and electric railway. it is estimated the tw 
alone will cost $800,000. 

LUNDON, ON'’.—ias are reported wanted by th. 
western Traction Co., 205 Masonic Temple, for 
the line between London and Lambeth. 


LIGHT, HEAT AND POWER PLANT: 

CONCORD, N. H.—A ten-year contract for stree: 
ing has been entered into by the city and the 
huectric Co. The price per arc light is $75 for . 
night service. 

GREENFIELD, MASS.—The Turners Falls Wate: 

Co. has voted to increase its power service by d 
the size of the headgate and extending the cuna! 
veys and plans are being made under the directio: 
W. Hazelton, treasurer of the company. 

NORWICH, CONN.—A special commission, compo 
Henry C. White and Chas. G. Mersick, of New |} 
and John N. Holcombe, of Hartford, have been appoii:. 
to investigate ibe value of the Norwich Gas & bk 
Co.'s plant, preparatory to its sale to the city. 

THOMPSONVILLE, CONN.—E. H. Farr, Supt. 
Electric Light & Power Co., writes that all plans fur i) 
plant have been completed and contracts for the appara. 
awarded. The plant is to be operated by steam and i. | 
have a capacity of 37 arc lights of 2,000 c. p. and S.tkw 
incandescent lights of 16 c. p. 

CANANDAIGUA, N. Y.—A resolution has been presented 
to the trustees asking for the issuance of $50,000 of bond 
for constructing a municipal lighting plant. Willis 1H 
Tujtle is secretary of the board of light commissioners 

FAIRPORT, N. Y.—The village has purchased the ek 
tric light franchise of De Land & Co., and is now fur 
nishing all commercial as well as street lighting unde: 
direction of a municipal board. 

GOWANDA, N. Y.—The Consolidated Electric Light & 
Power Co., of this place, has been incorporated with a 
capital of 350,000. The company will operate in Gowaunda 
and Persia. Edwin C. Fisher, Gowanda, is an inco: 
porator. 

NEW YORK, N. Y.—Plans have been filed for a 3-story 
and cellar electric power station to be built for the Bronx 
branch of the subway in Fox St. 

NEW YORK. N. Y.—Edgar L. Street, 44 Wall St., New 
York, writes us that contracts have been let for No. 7 
Manning boiler for the proposed Sante Fe electric plant 
Contracts have likewise been let for compound non-cou- 
densing engine, heater, boiler feeders, etc. The estimated 
cost of the plant is $14,000, and Mr. Street is the design 
ing engineer and general manager of the stock company 
which owns the plant. 

ONEIDA, N. Y.—Reports state that the municipal of- 
ficials are considering the substitution of the enclosed a: 
system of street lighting for the system now in use 
Wellington R. Vedder is Cy. Engr. 

SYRACUSE, N. Y.—It has been announced that the 
capacity of the plant of the Syracuse Lighting Co. will 
be doubled at a cost of $500,000. The company furnishes 
both gas and electricity. Ceylon H. Lewis is president o! 
the company. 

PRINCETON, N. J.—The Princeton Gas Light Co., the 
Princeton Electric Light Works and the Hopewell Elec- 
tric Light, Heat & Power Co. have been purchased by a 
syndicate, of which Charles P. Fitch, Mgr. Princetou 
Electric Light Co., is a member. 

AVONDALE, PA.—The White Clay Creek Supply Co., of 
which E. W. Meloney, Yardley, Pa., is president, is to 
ask for permission to enter this borough for supplying 
light and power. The company has about 350 HP. at its 
disposal and is prepared to commence work at once. 

JOHNSTOWN, PA.—The Citizens’ Light, Heat & Power 
Co. has let a contract to the Westinghouse Electric & 
Manufacturing Co. for three 400-KW. generators and 
three Parsons steam turbines, for their new plant. A 
contract has also been let to Westinghouse, Church, Ker: 
& Co. for the necessary electrical attachments. 

SCRANTON, PA.—One of the more important amend- 
ments to the ordinance granting a franchise to the Lacka- 
wanna Light, Heat & Power Co. provides that the compaiy 
shall erect a plant of not less than 2,500 HP., said pian: 
to be completed inside of three months. 

WASHINGTON, D. C.—Reports state that the United 
States Electric Lighting Co. has m absorbed by the 
Potomac Electric Power Co. The consideration is said to 
be $3,250,000 of the Potomac company’s stock. 

ATLANTA, GA.—A 21-year franchise has been granted 
to the Atlanta Electric Co. 

PENSACOLA, FLA.—A draft of an ordinance submitted 
by Mayor Jones to the council calls for the issue of bon’ 
for various public improvements, among which is | 
purchase or construction of electric lighting and illumin« 
ing plants. 

ENSLEY, ALA.—A local report states that the Tenne> 
see Coal, Iron & Railroad Co. are preparing to erect «5 
electric power plant for furnishing light and power for ('« 
company’s plant. 

JACKSON, MISS.—The contract for the electric "' 
fixtures for the state capitol building has been let to Jv)" 
Kenard & Son, St. Louis, Mo., for $15,000. 

LEESVILLE, LA.—The capital stock of the Lees, 
Light & Water-Works Co., so it is said, is to be increa «4 
from $40,000 to $100,000. 

COVINGTON, TENN.—The city has purchased the 
electric plant of John Craig for $11,650. The system © 
to be extended and the plant jmproved. 

MEMPHIS, TENN.—Reports state that a new ligh “< 
_ will probably be necessary at the U. S. Cu © 

use. 
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\KRON, O.—The board of city commissioners have 
apted a resolution providing for an $8,000 bond issue 
“be used in constructing a vapor light plant for the city. 
INCINNATI, O.—Suit has been filed in the courts to 
oin the city from carrying out a ten-year lighting con- 
wet with the Cincinnati Gas & Electric Co. The in- 
netion is asked on the ground that there was some 

‘ure to comply with ordinances requiring the filing of 

mes of ineorporators, stockholders, etc. 

OLUMBUS, 0O.—A resolution has been before the coun- 
for renewing the present street lighting contract for a 
+m sufficient for the completion of the municipal plant. 

DAYTON, O.—A local press report states that the 

-ndelbaum Syndicate, including also the Lamprecht 

operttes, is to erect, at a cost of not less than $2,000,- 

“0, a power house in this city. 

NORTH AMHERST, O.—This place, on Oct. 6, voted on 

.e issuance of $10,000 of bonds for an electric light plant. 

ALEXANDRIA, IND.—J. Alexander Roberts has asked 

r an electric light plant franchise in this city, which, if 
ranted, will mean the erection of a $30,000 plant. 

GOSHEN, IND.—Reports state that the city officials are 
egotiating with promoters for the establishment of an 
iectric light plant. 

MARION, IND.—The Marion Light & Heating Co. has 
ecured a site and plans are being drawn for a new light 
1nd heat plant. The plant is to be built on the basis of a 
population of 50,000 people. 

MICHIGAN CITY, IND.—Bids are asked until Oct. 20 
for lighting the city with 2,000 c. p. electric arc lamps, 
onsuming at least 450 watts per hour. Edw. J. Heise, 
Cy. Clk. 

“MUNCIE, IND.—Amended ordinances of the Muncie 
Natural Gas Co. and the Heat, Light & Power Co. have 
been passed by the council. It is also stated that the 
mayor has signed the franchise granted the Wabash Oil 
& Gas Co. 

ANN ARBOR, MICH.—Surveys of the Huron River are 
being made for a new power dam west of this city. It 
is said that the Washtenaw Power Co. proposes to install 
at that point a plant for furnishing Jackson, Grass Lake, 
Chelsea and Dexter with power and light. Prof. J. B. 
Davis, of the engineering department, University of Michi- 
gan, has been making the surveys. 

KALAMAZOO, MICH.—Reports state that the Kalama- 
zoo Valley Electric Co. proposes to build one or two 
power plants on the Kalamazoo River, and has already 
secured flowage rights looking to that end. 

SANILAC CENTRE, MICH.—A special committee, of 
which F. A. Bickle was a member, has recommended that 
a $25,000 bond issue be voted on, the bonds to be used as 
follows: electric lights, $5,000; water-works, $15,000; 


sewers, $5,000. 

CHICAGO, ILL.—Local reports state that the Peoples 
Gas, Light & Coke Co. is planning to construct a new gas 
plant at a cost of $2,500,000. It is designed that the gas 
will be made from soft coal and enough coke will result to 
supply the company’s water gas plants. It is also re- 
ported that the Chicago Edison Co. contemplates the erec- 
tion of a huge power plant, to cost $300,000, at Waukegan, 
to supply electricity to the north shore settlements as far 
south as Evanston, and also to furnish motive power to 
operate the Waukegan & Fox Lake Electric Ry. 

EDWARDSVILLE, ILL.—Frank J. Daech, Chn. El. 
Let. Com., writes us that bids will probably be received 
about Nov. 1 for constructing proposed municipal steam 
electric plant. The plant is to have a capacity of 53 are 
lights of 2,000 c. p., and 5,000 16-c. p. lights; its esti- 
mated cost is $25,000. No decision had been reached as 
to type of engine, but Corliss engines are favored, with 
corresponding boilers. No underground conduit system 
will be used. 

WAUKEGAN, ILL.—Reports state that plans are under 
consideration for the erection at this place of a $300,- 
00 electric power plant for Samuel Insull and Frank 
Baker, to supply electricity to all towns along the north 
shore from Waukegan to Evanston and the Waukegan 
and Fox Lake Electric Railway. 

BARABOO, WIS.—A new gas and electric plant is to be 
put in at a cost of $50,000, the old system having been 
sold to Brown & Mayer, Chicago, III. 

LODI, WIS.—This place is to vote Oct. 6 on the issuance 
of $6,000 electric light plant bonds. 

MILWAUKEE, WIS.—The Cummings Boulevard Land 
Co. has acquired a 60-acre land addition. It is proposed, 
among the other improvements of this property, to erect 
an electric light and hot water plant. W. E. V. Maynard, 
Milwaukee, is secretary of the company. 

MANKATO, MINN.—Reports state that the council will 
call for bids for street lighting after Dec. 1, when the 
present contract with the Mankato Gas & Electric Light 
Co. will expire. 

ST. PAUL, MINN.—The St. Anthony Hill Electric Co. 
has been incorporated with a capital of $50,000, with 
Alanson P, Lathrop, president of the St. Paul Gas Co., as 
one of the incorporators. 

EFFINGHAM, KAN.—John W. Wilson, Pres., writes 
that bids will probably be received the last of October for 
an electric plant, estimated cost of which is $5,000. An 
S0-HP. boiler, 60-HP. engine and 500-light generator will 
be required. 

TOPEKA, KAN.—A local press report states that the 
equipment of the municipal lighting plant is out of date 
and that improvements should be made to that as well 
as to the cables; the boiler capacity should also be in- 
creased. H. K. Goodrich is Supt. 


ST. LOUIS, MO.—The house of delegates has passed 
bills for the establishment of a $33,000 electric plant at 
City Hall and a $12,000 plant at the Insane Asylum. 

COLORADO SPRINGS, COLO.—The county commission- 
ers, rejecting all bids for electric fixtures for the new 
court house, made an appropriation of $5,500 for this 
work, and asked for new bids at that amount. 
The bids rejected were as follows: Central Electric 
Co., Colorado Springs, $4,600; Bailey-Reynolds Supply 
Co., Kansas City, $5,700; Albert Sickriss Mfg. Co., Den- 
ver, $6,000; Doss Bros., Denver, $6,492. 

DENVER, COLO.—The county clerk has been authorized 
to call for bids for a new lighting plant for the court 
nouse, 

BALLARD, WASH.—For constructing an electric light 
piant Chas. C. Moore & Co., of Seattle, has offered two 
bids, one of $33,187 and one of $34,185. 

DAVENPORT, WASH.—A 20-year franchise has been 
sranted Dr. M. Glasgow and others for putting in an 
electric light plant. 

HOQUIAN, WASH.—Officials of the Panel & Folding 
Box Co., write us that they as yet are ufidecided as to the 
power plant for their saw mill. It is thought, however, 
that they will put in regular hcerizontal tubular boiler of 
150 Ibs. pressure, with a second-hand 26 x 48-in. Corliss 
engine or an automatic engine of the Corliss type. 


SEDRO WOOLLEY, WASH.—An electric light franchise 
has been granted to Wilfred R. Morgan. 

ENTERPRISE, ORE.—An electric light and power plant 
franchise has been granted to C. G. Stacy and J. D 
Zurcher, of the Enterprise Electric Light & Power Co. 

WEISER, IDAHO.—E. W. Cummings, Consulting Engr., 
70 Dexter Bldg., Seattle, Wash., received the following 
bids on Oct. 3 for the combined electric plant and water- 
works at Weiser. The itemized bids for hydrants, valve 
boxes, valves, water pipe, and for setting and laying the 
same are given in this issue under Contract Prices; (1) 
bid for brick power house; (2) high-pressure tubular boil- 
er (66-in.x16 ft.); (3) high-speed compound automatic cut- 
off 100-HP. engine; (4) two triplex pumps, one 350 galls. 
per min., and one two-speed pump to deliver 350 or 250 
galls. per min., including cost of friction clutches, rawhide 
pinions and small belt-driven air pump for charging air 
chambers of triplex pumps; (4) jet condenser, 240 galls. 
per min.; (6) boiler feed pumps, 25 galls. per min.; (7) 
100-HP. feed-water heater; (S) pipe, fittings, valves, in- 
sulating material, auxiliary feed water heater, etc., for 
installing plant; (9) concrete in machinery foundations, 
30 cu.yds.; (10) labor installing power and pumping plant, 
complete; (11) electric plant—includes one 60-KW., 125 S. 
PB; ee dynamo, 20 400-KW. arcs, 25-KW. of assorted 
transformers, 18,500 ft. of pole lines, 38,000 ft. of Nos. 2 
to 10 double braid weatherproof wire; (12) covered reser- 
voir, 500,000 galls. capacity, concrete lined with two coats 
liquid asphaltum; (13) hydrants,47,with 2 214-in. hose noz- 
zles, 4-in. valve opening,6-in. connections,3% ft. bottom of 
inlet to ground line; (14) valves—5 10-in., 10 S-in., 13 
6-in., 8 4-in.; (15) valve boxes, 36, each; (16) pipe fit- 
tings, 7,000 Ibs.; (17) Matheson joint pipe—5,850 ft. 10- 
in., 9,100 ft. 8-in., 5,800 ft. 6-in., 4,100 ft. 4-in.; (18) ma- 
chine bonded wooden stave California redwood pipe, same 
quantities as (17); (19) trenching, laying and backfilling 
based on Matheson joint pipe. and 3-ft, cover, soil is 
gravely, quantities same as (17); (20) same as (19) based 
on California redwood pipe, with same quantities as (17); 
(21) timber for infiltration gallery, brick pump well, 500 
ft., 14 ft. M. B. wooden pipe connecting gallery and well; 
(22) totals: Deane Steam Pump Co., Holyoke, Mass., (4) 
$1,695, (5) $600, (6) $80, (22) $2,375; Wm. Harkins, Weiser, 
(12) $3,665, (19) $5,355, (20) $5,263, (22) $9,019 for Mathe- 
son pipe, and $8,928 for wood pipe; A. G. Long, 170 2d St., 
Portland, Ore., (13) $1,398 for Watrous, (16) $385, (18) 
$13,688, (22) $15,471, this bid accepted for 5,850 ft. of 10- 
in. California redwood pipe; Pacific Electrie Co., Ist and 
Stark Sts., Portland, Ore., (11) $4,740, (22) $4,740; Frank 
L, Patterson Co., Cortlandt St., New York, (7) $98; Sweet 
& Doyle, Cohoes, 'N. Y., (14) $638 for Vincent, (15) $148, 
(22) $786; G. H. Sutherland & Co., Walla Walla, Wash., 
(1) $1,755, (2) $1,375, (3) $1,275, (4) $2,300, (5) $550, (6) 
$85, (7) $95, (8) $500, (9) $235, (10) $349, (11) $3,934, (12) 
$2,876, (13) $1,387 for Ludlow, (14) $712 for Ludlow, (15) 
$216, (16) $385, (17) $18,376, (18) $14,808, (19) $3,664, (20) 
3,482, (21) $2,421, (22) $42,488 Matheson pipe, $38,689 
wood pipe; J. C. White, Baker City, Ore., (1) $1,700, (2) 
$1,200, (3) $1,200, (4) $2,020, (5) $400, (6) $90, (7) $100, 
(8) $350, (9) $225, (10) $350, (11) $4,600, (12) $2,736, (13) 
$1,340 for Ludlow, (14) $613 for Ludlow, (15) $216, (16) 
$420, (17) $11,677 and (19) $2,520 only bids to furnish and 
lay 4, 6 and 8-in. Matheson pipe, (18) $3,920 and (20) $936 
only bids received to furnish and lay 10-in. California fir 
pipe, (21) $2,021, (22) $38,632 this bid accepted for every- 
thing but furnishing 10-in. pipe; Wilkerson & Haskins, 
Weiser, (12) $3,915, (19) $6,158, (20) $5,801, (21) $3,060, 
(22) $13,133 Matheson pipe, $12,776 for wood pipe; R. D. 
Wood & Co., ) Chestnut St., Philadelphia, Pa., (13) 
$1,363 for Mathews, (14) $565 for Eddy, (15) $198, (22) 
$2,126. 


NEW COMPANIES.—Union Gas & Electric Co., New 
York, N. Y.; $2,000,000; J. J. Reedy, Jersey City; Thos. 
Ferry, Tompkinsville, N. Y. 

Oxnard Suburban Electric Co., Oxnard, Cal.; $10,000; 
D. T. Perkins, Hueneme; M. V. Lockwood, San Francisco; 
P. S. Carr, Oxnard. 

Grand River Power Co., Denver, Colo.; $100,000; J. A. 
Beeler, A. M. Ballou, L. B. Curtis. 

Mutual Biectric Light & Power Co., Alamosa, Colo.; 
$18,000; Alex. Oliver, Henry Muliins, George W. Worth. 

Rodgers Water, Electric Light & Heat Supply Co., Rod- 
gers, Tex.; $35,000; H. G. Hendrick, A. B. Atter, A. H. 
Kerr. 

Amarillo Light & Water Co., Amarillo, Tex.; $40,000; 
R. L. Dahoney, H. B. Jones and J. A. Porter. 

East Hampton Electric Light Co., East Hampton, N. Y.; 
$48,000; Everett Herrick, New York; G. L. McAlpin, Eas 
Hampton. 

Central Lighting Co., Portland, Me.; $250,000; Geo. F. 
Duncan, Portiand; Edward Woodman, Portland. 

Vermont Power & Mfg. Co., 15 Exchange Pl., Jersey 
City; $150,000; Kenneth K. McEaren, W. L. Fairchild. 

Madison Lighting Co., of Madison, Ind.; $75,000; John 
Brown, George Mayer, Guy H. Powell. 

Dallas Electric Light & Power Co., Dallas, Tex.; $700,- 
000; J. B. Adoue, A. V. Lane, T. W. Scollard. 

Jamestown Lighting & Power Co.; $100,000; Robert T. 
Paine, 24, Brookline, Mass.; Ernest L. Carr, Melrose, 
Mass.; Walter E. Griggs, Jamestown, N. Y. 

National Arc Light Co., Denver, Colo.; $8,000; Conrad 
Hanson, Bradford M. Coor, Hudson -H. Nicholson. 

St. Louis County Electric Co., St. Louis, Mo.; $50,000; 
A. C. Einstein, Chas. J. Schnaus, 0. J. Mudd. 

Redlands Light & Power Co., Redlands, Cal.; $200,000; 
Geo. B. Ellis, H. H. Sinclair, Geo. H. Crafts. 

Oswego Electric Light Co., Oswego, N. Y.; $50,000; 
James G. Holleran, John D. McRae, John P. Miller. 

San Bernardino Power Co., San Bernardino, Colo.; $300,- 
000; W. E. Harris, 8. F. Kelley, San Bernardino. 

People’s Light & Power Co., Norfolk, Va.; $100,000; 

. L. Williams, Richmond, Va.; William Middendort, 
Baltimore, Md. 

San Joaquin Power Co., Los Angeles, Cal.; $800,000; 
Otto Weiss, E. A. Beck, Wm. G. Kerckhoff. 

Knoxville Water Power Co., Knoxville, Tenn.; $1,000,- 
000; Charles H. Treat, H. O. Reed, H. T. Fay, New York. 

Independent Electric Light Co., Kewanee, I[ll.; $5,900; 
G. A. Anthony, John P. Brady, Julius Van Coutren. 

Arizona Power Co., Prescott, Ariz.; $350,000; I. C. 
Tutt, A. C. Balch, Los Angeles; T. C. Job, Prescott, Ariz. 

Willits Water & Power Co., Willits, Cal.; A. R. David- 
son, E. A. Selfridge; $200,000. 

Idaho Canal & Improvement Co., Pocatelio, Idaho; 
$500,000; J. H. Brady, A. B. Melville, W. S. Caheny. 

Amery Electric Co., Amery, Wis.; $7,500; Geo. F Grit- 
fin, L. Q. Olcott, Geo. Heald 

Otero Interurban Light, Power & Traction Co.; $1,000,- 
000; Chas. F. Lacombe, Denver, Colo.; Francis M. Wie- 
land, Fowler, Colo. 

Pagosa Springs E:ectric Light & Power Co., Denver, 
Colo.; $10,000; Wm. Van R. Whitall, Almon H. Demrick, 
Henry L. Woolfenden. 

Lytle Creek Power Co.; $300,000; H. T. Hays, Riverside, 
Cal.; 8. B. Wright, Colton, Cal. 

Neighborhood Light, Power & Heating Co., St. Louis, 
Mo.; ,000; August Schlafly, Alton, Pineney French. 

Coweta Power Co., Columbus, $1,000,000; John 
Flournoy, Columbus; John J. Baldwin, Savannah, Ga. 


I4t 
National Light. Heat & Power Co. St. Louis, Mo.: $1 
™0,000; Frank N. Gordon, F. C. Burdette, Jr.; Fred. L 
McGahan. 


Gallipolis Electric Light Co., Gallipolis, 0.; $10,000; C 
A. Clendenin, C. H. D. Summers, S. H. Eagle 

Atlanta Water & Electric Power Co., Atlanta, Ga.; $1, 
500,000; S. Morgan Smith, York, Pa.; Forest Adair, At- 
lanta; George C. Smith, Pittsburg, Pa. 

Ft. Wayne Electric Light & Power Co., Ft. Wayne, Ind; 
$500,000; Edw. R. Coffin, Wm. P. Bonbright, Henry C 
Paul. 

East St. Louis Gas Co, East St. Louis, Mo.; $1,000,000; 
Thos. C. Clark, R. C. Dawes, Henry Wood 

Cape May Light & Power Co., 214 Ovrean St, Cape May, 
N. J.; $150,000; Edw. C. Brainard, Edw. E. Mandeville 

Houghton County Electric Light C $1,300,000; Law- 
rence A. Ford, Beverly, Mass.: Edwin S. Webster, New- 
ton, Mass; Henry G. Bradlee, Brookline, Mass 

Cloverdale Light & Power Co., Asti, Cal.; $100,000; A. 
Sbarboro, F. C. Rossi, A. E. Sbarboro 

Maxwell M. Mayer Electric Co., Jersey City; $100,000; 
Christian E. Hartshorn, Marshall L. Osgood, Paul E 
Hirsh, 

Wheaton Electric Light Co., Wheaton, Minn.; $25,000; 
W. I. Gray, Minneapolis; M. J. Jacobson, Wheaton 

Kennett Light & Power Co., Kennett, Mo.; P. L. Rose, 
St. Louis; A. J. Dillman 

Lower Niagara River Power & Water Supply Co., Lew- 
iston, N. Y.; $5,000,000; James Low, James E. Simmons, 
F. J. Brown, Niagara Falls. 

Baird Electric Light Co., Baird, Tex.; $5,000; J. B 
Harmon, Harry Meyer, F. W. James 

Siskiyou Electric Power Co., Yreka, Cal.; $200,000; J. P. 
Campbell, E. E. Steele 

Consumers’ Electric Light Co., Little Falls, N. Y.: $20,- 
000; I. N. Lovenheim, P. W. Casler, Geo. D. Ferguson 

Alva Light & Power Co, Alva, Okla. T.; $20,000: Claus 
Schluter, Robt. E. Ervien, Clayton, New Mex.; Noel R 
Gascho, Alva. 


BRIDGES 

PORTLAND, ME.—The Maine Central, according to re- 
ports, is to build a bridge across the Kennebec River, 
which is half a mile wide at this point 

BOSTON, MASS.—The following bids have been re- 
ceived by City Engineer Jackson for the steel superstruc- 
ture of sections A and B of the Broadway bridge: Boston 
Bridge Works, $112,874; King Bridge Co., Cleveland, 0O., 
$119,500; Variety Iron Works, Cleveland, $119,000; Canton 
Structural Co., Albany, N. Y., $130,000; American Bridge 
Co., New York, $1: OO: W. H. Keepers & Sons, Ports 
mouth, N. H., $121,950; Berlin Constructing Co., Berlin, 
Conn., $128,000; Eastern Bridge & Structural Co., Wor- 
cester, $116,450; New England Steamboat Co., Boston, 
$113,900. 

TAUNTON, MASS.—The question of making the Welr 
bridge safe for the cars of the proposed Fall River & 
Taunton Air Line is being considered A new bridge to 
cost $25,000 has been suggested to replace the oid 
structure. 

ALBANY, N. Y.—The contract for the Erie Canal bridge 
at South James St. has been let to the Oswego Bridge Co., 
Owego, N. Y., for $17,445 

INDIANAPOLIS, IND.—Bids are asked by the Marion 
county commissioners until Nov. 6 for constructing bridge 
over Little White Lick Creek, near Bridgeport. Harry B 
Smith, Co. Audr. 

GAINESVILLE, N. Y.—The United States Bridge Co 
Horseheads, N. Y has been awarded the contract at 
$2,000 for constructing the Main St. iron bridge 

HARRISON, N. J.—An ordinance has been before the 
council providing for the elevation of the Lackawanna 
R. R. tracks in this town. The bridges to be erected over 
streets are to be of iron or steel resting on concrete abut- 
ments. P. 0., Newark. 

NUTLEY, N. J.—It is stated that the freeholders bridge 
committee, John F. Clark, Chn., will erect a stone arch 
bridge over the Third River at Franklin Ave 

BEAVER, PA.—Bids are soon to be asked by T. L 
Eyre, Supt. Pub. Grounds, Harrisburg, Pa., for construct 
ing a single-span, 14 x 140-ft. iron bridge in this township 

GREGG, PA.—T. L. Eyre, Supt. Pub. Grounds, Harris 
burg, Pa., is soon to ask for bids for building a single-span 
iron bridge in this place. 

HARRISBURG, PA.—The Harrisburg Bridge Co. has let 
the contract for the steel work for their new Susquehanna 
River bridge at this place to the Pennsylvania Steel Co., 
and the contract for the masonry to H. A. Kerrbaugh, 
Arcade Bldg., Pittsburg. The bridge is to be of steel, 
2,800 ft. long, and is to cost $225,000.——Superintendent 
of Public Grounds Eyre is soon to ask for bids for con 
structing a single-span, 16 x 100-ft. iron bridge over Larrys 
Creek in Lyconning county. The estimated cost is $5,000 
Supt. Eyre will also soon call for bids for a single-span 
16 x 220-ft. iron bridge, to be built in Main township, at 
an estimated cost of $10,000. 

MARION, PA.—Adam G. Lerch, Wernersvillie, Pa. has 
been appointed a viewer for the proposed new bridge af 
this place; estimated cost, $2,500. 

PITTSBURG, PA.—A local press report states that the 
trolley company which is to use the Mt. Washington tun- 
nel will in a few days let the contract for three steel 
viaducts, to cost about $125,000, on the line of the road. 
One of these will cross Sawmill Run and wil! be 1,000 ft 
long, the other two will span West Liberty Valley and will 
be 500 ft. long. 

PITTSBURG, PA.—The contract for the P. R. R. bridge 
over the Monongahela River at Port Perry has been let to 
the Pittsburg Construction Co. The structure is to be 
about 1,000 ft. long, the main span being 407 ft. long, the 
remainder of the bridge being made up of five four-truss 
deck spans. It will be made of steel and will weigh about 
5,000 tons; the cost is approximately $550,000 In addition 
to the masonry. 

SCRANTON, PA.—Contracts for bridges have been let 
as follows: W. S. Palmer, Glenburn, Pa., La Plume bridge 
(No. 1), $3,960: Dalton (Pa.) bridge, $2,950: Penn Bridge 
Co., Beaver Falls, Pa., Spring Brook bridge, $2,195: P. T 
McGowan, Scranton, Pa., La Plume bridge (No. 2), $3,940 

GAINESVILLE, GA.—Reports state that the county road 
commissioners have decided to build a bridge over Mud 
Creek in the upper part of the county. 

JACKSONVILLE, FLA.—Wilkinson Call, Pres. Ortego 
Town Improvement Co., is urging the construction of a 
$9,000 bridge over McGirts Creek, and also the construc 
tion of 1% miles of shell road. 

SEALE, ALA.—Reports state that the county comm! 
sioners, hereafter, will build all bridges of steel; as the 
first result of this new plan, a steel bridge is to be built 
over Hatchechubbie Creek, near Pittsboro. 

BLOOMINGTON, IND.--Bids are asked by S. M. Kerr, 
Co. Audr., until Oct. 18 for constructing a steel bride: 
over White River, between Monroe and Owen counties 
The estimated cost of the structure is $18,000. 
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YOUNGSTOWN, O.—The question of building the Mill 
Creek bridge, from Mahoning Ave. to Powers’ Hill, will 
be voted on at the Nov. 4 election. 

RUSHVILLE, IND.—Bids are asked by the county com- 
missioners until Oct. 17 for constructing seven steel 
bridges and stone abutments; spans from 35 to 60 ft. 

SHELBYVILLE, IND.—Bids are asked by the county 
commissioners unti] Oct. 18 for iron bridges over Foreman 
Branch and Dry Fork, and for stone abutments for the 
ame. Henry Ottman, Co. Audr. 

WASHINGTON, IND.—Reports state that Edward C. 
Faith has completed plans and specifications for the pro- 
posed White River bridge. The plans provide for a three- 
span, 140 ft. each span, bridge on stone and concrete 
piers. 

CHENEYVILLE, ILL.—The contract for a steel bridge 
near here has been let to the Attica Bridge Co., Attica, 
Ind., for $2,874 

CHICAGO, ILL.—A local press report states that the 
bridge at Archer Ave. and 31st St. is to be replaced by a 
teel structure at a cost of $200,000.——The contract for 
putting in the superstructure of a bridge over the river at 
Division St. has been let to Roemheld & Gallery for 
$160,000, 

LA CROSSE, WIS.—The board of public works has been 
informed, it is said, that the Milwaukee R. R. is to con- 
struct a new steel bridge over the tracks of the company 
on Rose St. It is stated, however, that the new bridge will 
not be bullt for a couple of years 

RED WING, MINN.—The contract for a bridge across the 
Vermillion has been let to W. S. Hewitt & Co., Minne- 
apolis, Minn., for $5,100. 

BIG TIMBER, MONT.—Bids are asked by the county 
commissioners until Dec. 1 for building a bridge over the 
Sweet Grass River at Mydland crossing. J. H. Moore, 
Co. Clerk. 

BRENHAM, TEX.—A press report from this place states 
that many bridges were badly damaged by a recent heavy 
rain storm. It is reported that not more than 12 out of the 
100 county bridges escaped damage. 

GOLIAD, TEX.—Reports state that the large iron county 
bridge over Millers Creek in Berclair, was swept away by 
the freshet of the last of September. 

SPOKANE, WASH.—Conferences have been held between 
the council and the county officers regarding the con- 
struction of a bridge across Hangmans Creek. It is esti- 
mated that a satisfactory bridge can be bullt for awe 


$36,000, 


VANCOUVER, WASH.—Bids are asked until Oct. 17 for 
constructing a bridge across Rock Creek on Osman Road. 
W. H. Brewster, Co. Audr 

MARYSVILLE, CAL.—Reports state that the South- 
ern Pacific engineers have concluded preliminary work 
looking to the construction of a_ steel railroad bridge 
across the Feather River at this place and also across the 
Sacramento at Knights Landing. The long trestle above 
Knights Landing over the tule basin will be converted 
into a steel structure. Work is to be commenced at once, 
according to the report. 

BOISE, IDAHO.—It is reported that R. W. Farris has 
made plans for the bridge to span the Snake River, which 
was proposed by the projectors of the Twin Falls power 
ind irrigation project. The bridge will be of the steel sus- 
pension kind, with a 126-ft. span and approaches of 90 
ft. and 40 ft. 

WELLAND, ONT.—Bids are asked until Oct. 21 for 
building steel swing bridge across the Welland River at 
Montrose. Length over all, about 190 ft.; length of swing, 
110 ft.: fixed span, 80 ft., with a clear roadway of 16 ft.; 
concrete piers and abutments. George Ross, Engr., Wel- 
land, Ont.; Norval B. Hagar, Allanburg, Ont., Chan. 


Bridge Com. 
BUILDINGS. 


BATH, ME.—Bids are asked until Oct. 18 for a high 
chool building. Plans and specifications may be seen at 
the Lincoln National Bank, Bath, or at office of W. R. 
Miller, Arch., Lewiston, Me. 

PORTLAND, ME.—Bids are asked until Oct. 20 on a 
barrack building and two sets of officers’ quarters at Fort 
MeKinley, Portland Harbor. Address Capt. A. W. Yates, 
185 Middle St., Portland. 

FORT ETHAN ALLEN, VT.--Bids are asked until Nov. 
10 for constructing one single barrack, one stable and 
one gun shed, at Fort Ethan Allen, as stated in our ad- 
vertising columns. Lt. George Garity, Q. M. 

BOSTON, MASS.—The contract has been let to A. C. 
Whitney for an 11-story steel-frame building on State St., 
to cost $1,500,000. Owners are the State St. Associates. 

MEDFIELD, MASS.—Bids are asked until Oct. 16 on an 
insane asylum. Address Park & Kendall, Archs., 8 Beacon 
St., Boston. 

WINTHROP, MASS.—Bids are asked until Nov. 10 for 
constructing, plumbing and wiring Administration Build- 
ing. Address H. B. Grant, Q. M., Fort Banks, Winthrop. 

BROOKLYN, N. Y.—Plans for a new 6-story office build- 
ing at Fulton St. and Red Hook Lane have been made by 
Huberty & Hudswell, Archs., 220 South Sth St. 

BUFFALO, N. Y.—The Richard Realty Co. has pur- 
chased property at Niagara and Main Sts., and will erect 
a 10-story office building to cost $250,000. Mark Rafalsky, 
170 Broadway, New York, Arch. 

COHOES, N. Y.—A bill will be ‘introduced at the next 
session of the legislature for improvements to the armory, 
consisting of a concrete basement floor, a new roof and a 
steel ceiling. 

NEW YORK, N. Y.—Bids are asked until Oct. 21 for 
constructing a dormitory on the Bellevue Hospital 
grounds. John W. Brannan, Pres. Bd. of Trustees, Belle- 
vue Hospital Bids are asked until Oct. 21 for the com- 
pletion of the heating and the ventilating and the pro- 


viding of judges’ toilet rooms Louis Korn, Arch., 31 
West 35d St.; Jacob A. Cantor, Pres. Borough of Manhat- 
tan Bids are asked until Oct. 22 for installing heat- 
ing and ventilating apparatus in public school 161; also in 
school 139. C. B . Snyder, Supt. of School Bldgs.—— 
Bids are asked until Oct. 28 for the central power plant 


for the Brooklyn Institute of Arts and Sciences by the 
commissioners of parks, New York city.——Bids were 
opened Oct. 1 for the construction of buildings at the 
Government Hospital for the Insane, and were as follows: 
Electric machinery and wiring, McCay Engineering Co., 
Baltimore, Md., $112,850; J. Fs Buchanan & Co., Philadel- 
phia, Pa., $123,100; D’Olier Engineering Co., Baltimore, 
Md., $143,850; Horton & Hemingway, Providence, R. I., 
$114,578; The F. P. Little Electric Construction & Supply 
Co., Buffalo, N. Y., $89,295; heating and power plant, 
take & Williams, New York city, $77,334; Gaylord & 
Eitapenc, Binghamton, N. Y., $86,970; S. Faith @ Co., 
Philadelphia, $130,300; power-house chimney and tunnels, 
Reennon Construction Co., Washington, D. C., $86,612: 
} van Probst, New York, $84,980; W. E. Spier, Wash- 


ington, $77,920.——Bids were opened for three public baths 
at (1) 109th St., (2) Allen St., and (3) 41st St. Nine bids 
were received for bath (1), the highest being Alfred Nugent 
& Son, $125,000, while the lowest was Murphy Bros., $108,- 
630: for bath (2) there were eight bids, Louis Welchsler, 
$112,000, being highest, and Murphy Bros., $91,528, the low- 
est; for bath (3) nine bids were received, Murphy Bros. 
being again lowest, $91,528.——Bids were asked until Sept. 
25 for sites for a new post office; as there were no bidders 
it is probable that bids will be asked again in November. 
——Plans have been drawn for a $750,000 theatre by V. 
Hugo Koehler, Arch., for Reginald De Koven. The loca- 
tion is 42d St., near 7th Ave.; work will begin within 60 
days.——Plans for several Carnegie library buildings are 
being drawn by the Advisory Board of Architects for the 
trustees of the New York Public Library. Dr. John S. 
Billings is Dir——W. G. Pigueron, Arch., West 424 St., 
writes that the contract has been let to John Cennedy & 
Co. for a 7-story store and loft building, 50 x 90 ft., to 


cost $75,000 

NEW YORK, N. Y.—Plans have been filed for new 
buildings as follows: A $40,000, 6-story brick tenement, 
40 x 86 ft., 235-7 East 25th St. L. Kaufman, 35 Nassau 
St., owner; G. A. O'Rourke, Arch., 603 East 139th St.; 
four 5-story brick stores and tenements, 35 x 67, 27 x 65, 
27 x 65 and 23 x 77 ft., located at 174th St. and Third 
Ave., to cost $106,000. S. M. Anderson, owner, 309 West 
117th St.; F. W. Herber, Arch., 503 Manhattan Ave.; for 
a 9-story $350,000 brick church, 66 x 178 ft., Broadway and 
‘6th St. Trustees of the Broadway Tabernacle Society, 
owners; Barney & Chapman, Archs., 44 West 34th St.; 
for a 3-story, $55,000 brick station, 3) x 100 ft., 264-6 West 
96th St. Rapid Transit Subway Construction Co., owner; 
P. C. Hunter, Arch., 21 Park Row; for a 6-story, $42,000 
brick tenement, 5) x 70 ft. S. Brasch, owner, 50 East 
Third St.; G. F. Pelham, Arch., 503 Fifth Ave.; for two 
3-story brick stations, one 50 x 100 ft., at 148d St., the 
other, 56 x 99 ft., at 132d St. Rapid Transit Subway Con- 
struction Co., owner; P. C. Hunter, Arch., 21 Park Row, 
cost to be $110,000; for a $50,000 9-story brick store, 25 
«x 90 ft., at 27 East 21st St. S. Haberman, owner, 25 
West 121st St.: G. A. Schellinger, Arch., 130 Fulton St.; 
for a $200,000, 5-story brick theatre, 7th Ave. and 126th 
St. Associate Realty Concern, owner, 247 Broadway; J. 
B. McElfatrick & Sons, Archs., 1042 Broadway; for a 
$55,000, 3-story brick substation, 50 x 115 ft., at 225-7 
West 534 St. Rapid Transit Subway Construction Co., 
owner; P. C. Hunter, Arch., 21 Park Row. 

NEW YORK, N. Y.—Bids are wanted until Oct. 29 for 
erecting an interior public bath building in Hicks St. J. 
Edward Swanstrom, Pres. Borough of Brooklyn, Room 
15, Municipal Bldg., Brooklyn. 


NEW YORK.—Pla.s have been filed by G. W. Karpars, 
30 Beekman Place, for a 6-story brick flat, 75 x 87 ft., to 
cost $75,000, to be erected at 352-6 West 46th st. G. F 
Pelham, Arch., 503 Fifth Ave. 

NEW YORK, N. Y.—Bids are wanted by the Board of 
Education, Park Ave. and 5®th St., until Oct. 24 for in- 
stalling electric light wiring, fixtures and electric bell 
system in schools 139 and 141; and until Oct. 24 for in- 
stalling electric elevators in new High School of Commerce, 
65th and 66th Sts., between Amsterdam Ave. and Broad- 
way Cc, B. J. Snyder, Supt. School Bldgs. 

ST. GEORGE, N. Y.—Plans for a new jail are being 
drawn by Wm. H. Mercereau, Arch. 


NEWARK, N. J.—The bids for electric wiring and tub- 
ing of the new city hall were: The Electric Motor & 
Equipment Co., $59,200; H. R. Jackson, $64,725; G. V. 
Flynn, New York, $70,000. The Marine Engine & Ma- 
chine Co., of Harrison, were lowest bidders for elevators; 
Black & Williams, New York, were lowest bidders on 
steam heating and ventilating. 


SPRING LAKE, N. J.—Bids are asked until Oct. 17 by 
Watson, Huckel & Co., Archs., 1208 Chestnut St, Phila- 
delphia, for a new 4-story brick hotel, to cost $150,000; 
electric lighting, steam heating and refrigerating plants 
will be installed; owners, Spring Lake Hotel & Realty Co. 


BRYN MAWR, PA.—Plans are being prepared by Cope 
& Stewardson, Archs., 320 Walnut St., Philadelphia, for 
a $60,000, 3-story stone residence. Francis L. Potts, owner. 

IRWIN, PA.—The county commissioners on Oct. 4 
awarded the contract for the erection of the new court 
house at Irwin to Caldwell & Drake, Indianapolis, Ind., 
at $872, The other bids received were as follows: 
Norcross Bros., Milford granite, $1,049.000; Troy granite, 
$1,041,000; Concord or Onoco granite, $1,032.000; blue Am- 
herst sandstone with Troy granite base. $923,000: Con- 
necticut granite, $1,021,000. Lindsey Construction Co., 
Pittsburg, Keene or Bethel White granite, $1,124,176: 
Webb granite. $1,112.800; Troy granite. $1,128,300; blue 
Cleveland sandstone. $989,700; blue buff Indiana limestone, 
$1,000,500. Wm. Miller & Sons, Pittsburg, Concord gran- 
ite, $1,098,000; Woodstock granite, $1,090.000: Troy gran- 
ite. $1.100.000; Woodburg granite, $1,099,000; Keene or 
Rethel White granite, $1,094,000; Webb granite, $1 064,000: 
Cleveland sandstone with Concord granite base, $942,000: 
Indiana limestone with Concord granite base. $955,000. 
Good & Co., Greenburg, North Jay granite, $1,313,000. 


NORRISTOWN, PA.—Plans for a 2-story brick office 
building, 25 x 180 ft.. are being prepared by Henry L. 
Reinhold, Jr., Arch., Philadelphia. ® 

PHILADELPHIA, PA.—Bids are asked until Oct. 18 for 
a $100,000 2-story temple, 77 x 146 ft., on Spring Garden 
St. Ancient Order of the Arabic Nobles of the Mystic 
Shrine, owners: Milligan & Webber, Archs.——Plans will 
soon be drawn for a $100,000, 5-story brick and steel hotel 
at Second and Collowhill Sts.; slag roof, steam heat and 
power plants and elevators are to be installed. The Black 
Horse Hotel Co., Geo. W. Hanley, 1820 North 27th St.. 
owners. Plans are being drawn for a new engineering 
building for the University of Pennsylvania.——Plans are 
being drawn for a 5-story fireproof brick store, 68 x 306 
ft., at 827-831 Market St. Strawbridge & Clothier, owners; 
Addison Hutton, Arch.—A $50,000, 3-story store, 44 x 
87 ft., at 1600-2 Arch St., will be built by William Steele 
& Sons.—The contract for a $50,000, 3-story brick apart- 
ment house, 64 x 114 ft., has been awarded A. A. Wade & 
Co., 1501 Sansom St., by J. F. Stenckert & Son, Archs. 

PHILADELPHIA, PA.—The following are the bids re- 
ceived by the Bureau of Yards and Docks, Navy Depart- 
ment, Washington, D. C., on Oct. 11, for constructing a 
brick and steel building at the League Island Navy Yard: 
(1) extension to building No. 4, storehouse for naval sup- 
plies, complete; (2) same as (1) omitting elevator in one 
end pavilion, with machinery, apparatus required in opera- 
tion; (3) the amount in cu. yds. of each of the following- 
named materials: (a) mixed gravel and sand, (b) the ag- 
gregate required in the composition of all concrete, (c) 
the sand required: (4) name make of fireproofing, of ele- 
vator and of heating system to be installed; (5) alternate 
proposition for constructing a complete building in case 
bids on (1) and (2) exceed the appropriation; (6) bids for 
shorter time than required in specifications: Penn Erect- 
ing Co., Philadelphia. (1) $210,000, (2) deduct $2.832. al- 
ternative, deduct. $5.694, alternative, deduct. $8,796, (3-A) 
5,000 cu. yds., (3-B) 3,000 cu. yds., (3-C) 3,000 cu. yds., 


$1.10 per cu. yd.; (4) Philadelphia Fireproofing Cc» 
proofing, Baltimore Machine & Elevator Co.'< 
and (6) S. Faith Steam Heating system. 18 
months; (2) Henderson & Co., Ltd., Philadel; 
$211,434, (3-A) 3,500 cu. yds. at 65 cts. per yd 
3,000 cu. yds. at $1.10, (3-C) 2,500 cu. yds. at 65 
Columbian or Expanded Metal fireproofing, Balrir 
chine Co.’s elevators: deduct $2,000 from firepr 
Philadelphia Fireproofing Co.’s floor is acceptable: | 
Bridge Co., Beaver Falls, Pa., (1) $220,970, (2 
$10,000 for all elevators, (3-A) 5,000 cu. yds 
(3-B) 3,000 cu. yds. at $2, (3-C) 5,000 cu. yds 
(4) Baltimore Machine Co.’s elevators, Webster \ 
Heating system, (5) deduct $10,000; (4) Americo 
ing & Construction Co., Philadelphia, (1) $248: 
$243,000, (3-A) 5,000 cu. yds., (8-B) 5,000 cu. ya 
5,000 cu. yds., at $1 per cu. yd:; Colonial Const 
Co., Philadelphia, (1) conditional, $213,800. 

PHILADELPHIA, PA.—Plans are being draw 
Rockefeller Hall, Bryn Mawr College, to cost $1 
Cope & Stewardson, Archs. 

PITTSBURG, PA.—The contract for a 3-story 
storage house and laboratory, 30 x 60 ft., and 40 » 
has been awarded to the James Stuart Co. by th: 
inghouse Co. 

PITTSBURG, PA.—Bids are being received by 
Scheibler, Jr., Arch., for a $40,000, 3-story apar 
house on Brushton Ave. and Tioga St., for Gro: 
Caulson owners. 


PITTSBURG, PA.—The Fifth Ave. Methodist Ey 
Church has purchased a site for a proposed $50,000 °) 
——The corner stone of the new St. Thomas Roman ( 
lie Church, 10th St. and Braddock Ave., was laid Ser 

PITTSBURG, PA.—The Jewish residents of the © 
Side are said to be agitating the plan of erecting a 
gogue to cost $50.000.—An apartment house i« to 
up in the East Side at a cost of $400,000. The U 
Realty Trust Co. has negotiated a loan of $200,000 « 
the promoters of the plan. 

WILKINSBURG, PA.—The contract for a brick « 
building has been awarded to Elmer Z. Peffer at $65 (\\ 
Milligan & Miller, Archs. 

BALTIMORE, MD.—Plans have been drawn for a $50).()») 
8-story stone building for the Maryland School for 
Feeble Minded at Owings Mills. Jackson C. Gott, A 
——Plans are being prepared for a large office building 
Lombard and Hanover Sts. Richard L. Lee, Jr., ow 

—Conftract will soon be let for a 5-story factory, 28 » °3 
ft.. on North Holliday St. John Stinson, owner. Plar 
are being made for a $250,000 brick and stone art gallery 
at Charles and Centre Sts., by J. E. Sperry, Arch., for 
Henry Walters. 

BALTIMORE, MD.—Plans for two theatres and a 5-story 
hotel, to cost $500 000, are being drawn by John D. Al! 
Co., Archs., Betz Bldg., Philadelphia. 

WASHINGTON, D. C.—B. Stanley Simmons has heen 
appointed as the architect to assist the inspector of build 
ings in preparing plans for a school house in Brookland 

WASHINGTON. D. C.—A limited architectural compe: 
tion for a $250.000 masonic temple is in progress. Pla 
will be opened Dec. 30. 

NEWPORT NEWS, VA.—The lowest bid for the new 
custom house and post office was $167,350 by A. R. Star 
nard, St. James Ridg., New York city. 

NORFOLK, VA.—A $50.000 public librarv will be bui! 
as soon as plans can be drawn for the building committ 
of the Carnegie Library. 

GRAFTON, W. VA.—Bids are asked until Oct. 25 for a 
storehouse and hall. Address Chas. Stolzenfels, Black 
Eagle Saloon, Grafton. 

MORGANTOWN, W. VA.—The M. E. Congregation 
preparing to build a $50,000 church and a $10,000 pa: 
sonage. 

WILMINGTON, N. C.—Congress will be asked to ap 
propriate $200,000 for a custom house. 

CHARLESTON, S. C.—The Commercial Club has selected 
Architect Todd to prepare plans for a $40,000 club house 

JEFFERSON, GA.—Bids are wanted until Oct. 21 by th: 
county commissioners for a new jail. J. S. Ayers, Clerk 

HAZLEHURST, MISS.—Bids received for the new county 
jail were: Pauley Jail Co., St. Louis, $11.600 (accepted) 
J. W. Brister. Greenwood, Miss., $11,800; G. Hollis & Co., 
Hazlehurst, Miss., $13,900. 

NATCHEZ, MISS.—It is reported that a new theatr: 
is to be erected here at a cost of $60,000 to $80,000 
Eugene M. Clark is said to be interested. 

DANVILLE, KY.—Bids are asked until Oct. 28 for two 
dormitory buildings, power building and steam plant for 
the Kentucky Institution for the Deaf. Dittoe & Wisena!! 
Archs., 75 Blymyer Bldg., Cincinnati, O. 

LEXINGTON, KY.—An election will be held Nov. 4 to 
vote upon the question of bonding the county for $75,("¥) 
to purchase sites and build three new schools. 

CLEVELAND, O.—Plans are being made for a $100.(«») 
store and anartment building on Euclid Ave. and Doan 
St., by C. W. Hopkinson, Arch., for Mrs. Louisa South 
worth. 

CLEVELAND, 0.—Bids are wanted until Nov. 3 for 4 
school building on Wooldridge Ave. and Kinsman St., by 
Starr Cadwallader, School Director. 

CLEVELAND, 0O.—Perry-Payne Co. has taken out 
permit for the construction of a four-story brick and ir 
power block, 495 x 75 ft. The cost will be about $2°' 
000, and W. R. Watterson is Arch., and Watterson & 
Grout, contractors.——-Permits have also been taken 0: 
for a two-story brick warehouse, 360 x 150 ft., to ! 
erected at a cost of $50,000 for Bassett Presley Co. K 
& Elliot are architects, and Fath & Sons, contractors 

INDIANAPOLIS, IND.—The following bids have be« 
received for installing the mechanical and electrical equ 
ment of the new Federal building in this city. Joseph 
Williams & Co., Louisville. Ky., $111,028: Chas. B. Cru 
Co., Milwaukee. Wis., $111,790: J. S. Farrell & Co., ! 
dianapolis, $131,330; Thomas & Smith, Chicago, $11- 
143: Sandmeyer & Co., Peoria. Ill.. $137.090; M_ H. Cr 
Fetate Cincinnati. O.. $120,765: John Pierce, New Yo: 
$134,459: A. A. Sanborn, Boston, $114.500; J. F. | 
ehanen & Co.. Philadelvhia, Pa., $149.700; S. FL F: 
Co.. Philadelphia, $134,400. The contract will be let ' 
month. 

PETROIT. MICH.—Plans have been made by Spie: 
Rohns, Archs., for a $55,000 union depot at the junc! 
of the Grand Trunk R. R. and Ann Arbor R. R. 

BLOOMINGTON, ILL.—A $125,000 masonic home i- 
be built by the Grand Lodge of Ancient, Free and 
cepted Masons of Illinois, in, Moultrie county. 

CHICAGO, ILL.—Plans are veing made for an 
12-story fireproof building, 100 x 100 ft. William K« 
owner.——Four additional stories to cost $50,000 will 
built at 130-2 Michigan Ave. Stanley R. MecCormi 
owner.—A 6-story apartment house, to cost $130,000, ~ 
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t.. Is to be built at Drexel Boulevard and 44th St. 
> 'Mallers, owner.——A $125,000, 10-story business 
100 x 100 ft., is to be built at 121-7 Plymouth 
Charles Pope, owner.——It is reported that Rand, 
uy & Co. will erect a $1,000,000 building on 
Ye St. 
cAGO. ILL.—Plans are being made by L. E. Stan: 
for a $300,000 hotel in Hyde Park. 
CAGO, ILL.—A special meeting of the county board 
on ealied to consider the question of submitting to 
+ the November election a proposition for an extra 
“) bond issue, to be snent on the county buildings at 
ng as follows: Remodeling and erecting additions to 
‘sane asylum, $300,000; erection of a ward for epilep- 
t the county hospital, $175,000; installation of a new 
tor system, $25,000. 
TCAGO, ILL.—It is said that D. H. Burnham & Co., 
_ are preparing plans for a depot for the Penn. R. 
cost about $2,500,000. 
YRIA, ILL.—At the next meeting of the legislature 
| will be submitted calling for an appropriation of 
000 for the erection of a new building at the Asylum 
he Incurable Insane at Bartonville. 
ILWAUKEE, WIS.—Plans have been made for a $55,- 
yo. 4-story brick and stone flat on Knapp and Jefferson 
. dimensions 86 x 100 ft. C. A. Koeffler and H. Baum- 
carten, owners. 
“ORT DODGE, IA.—Plans are being made for a new city 


ORT RILEY, KAN.—Bids are asked until Oct. 20 for 

ging the heating of buildings from central to individ- 
nlants. Capt. G. O. Cress, Q. M. 

PEEVER, S. DAK.—At a special election it was voted to 

ue bonds for a new school house. 

RUGBY, N. DAK.—Bids are wanted until Oct. 28 for 
four school houses. W. MecPeek, Clk. 

RILLINGS, MONT.—Voters of Yellowstone county will 
vote on question of issuing $75,000 bonds for court house 
and jail. 

BUTTE, MONT.—At the coming election the question 
of issuing $250,000 in bonds for a new hall of records will 
be voted on. 

IOPLIN, MO.—Bids were opened Oct. 7 for the post of- 
fice building, as follows: item (1) building complete, (2) 

id for making floors, (3) add for making furring. (4) add 
for stone facing, (5) add for painting; Congress Construc- 
tion Co., Chieago, (1) $93,934, (2) $6.000,. (3) $3.000, (4) 
£5,500, (5) $2,800. 18 mos.: Stafford Building & Construc- 
tion Co., St. Louis, (1) $98,765, (2) $7,150, (3) $986, (4) 
$2.800, (5) $2.010: Jacob Althaus & Co., St. Louis, (1) 
$124,990, (2) $6,481, (3) $4,500, (4) $11.618. (5) $5,021, 20 
mos.: Dieter & Wenzel, Joplin, (1) $104,940. (2) 86,240, 
(2) $8,600, (4) $4,752. (5) $4,400, 20 mos.: V. Jobst & Son, 
Peoria, TIl., (1) $90,733, (2) $4,000, (3) $2,320, (4) $3,900, 
(5) $2,920, 20 mos. 

ST. CHARLES, MO.—The contract for the construction 
of the new court house, 2d and Jefferson Sts., has been 
let to N. Pelligreen, St. Louis, at $57,000. The building 
wit] cost $104,000. 

ST. LOUIS. MO.—The building committee has recom- 
mended the plans of Watson & Hazleton. Archs., Chicago, 
for the Tllinois building at the World’s Fair, to cost $50,- 
00); 11 other plans were submitted in competition. 

ST. LOUIS, MO.—The issue of bonds for the erection 
of the new hotel at Ninth and Pine Sts., being promoted by 
David Young & Sons, has been sold, according to a state- 
ment by the promoters. The new building will be fire- 
proof, 11 stories high. on a lot 109 x 150 ft., and will cost 
in construction $300,000. There will be 300 rooms, a cold 
storage plant, ventilating system, four high-speed passen- 
ger elevators and two freight elevators. Brick, stone and 
steel will be the principal materials used. 

TRENTON, MO.—Bids are wanted until Oct. 23 for a 
court house, a jail and a residence by R. G. Kirsch, 
County Supt. and Arch. 

FORT SMITH, ARK.—A 5-story brick and stone build- 
ing, 98 x 140 ft.. to cost $60,000, is being erected by Rey- 
nolds, Davis & Co. 

LITTLE ROCK, ARK.—The board of directors of the 
Y. M. C. A. met Oct. 10 to pass on plans for the new 
$50,000 building.——Bids have been opened for a 4-story 
brick masonic temple, 50 x 154 ft., to cost $45,000. Frank 
W. Gibb, Arch. 

PINE BLUFF, ARK.—The Masonic and Knights of 
Pythias lodges propose erecting a building to cost $60,000. 

TEXARKANA, ARK.—Bids are wanted until Oct. 20 by 
W. G. Coak, Comr. of Pub. Bldgs., for a county prison 
and 2-story residence. 

BEAUMONT, TEX.—Plans for a new Y. M. C. A. build- 
ing, to cost $50,000, are being made by Architect Long. 

HOUSTON, TEX.—D. D. Bryan, City Secy., writes that 
plans have been drawn for a market house and hall.—— 
Plans are being drawn for a 6-story office building for the 
Southern Pacific R. R. 

HOUSTON, TEX.—Plans for a new city hall to cost 
$100,000 were submitted in competition Oct. 6 by five local 
architects. 

SOUTH McALESTER, I. T.—A $40,000 brick passenger 
— will be built by the Missouri, Kansas & Texas 


COLORADO SPRINGS, COLO.—C. W. Kurie has made a 
proposition to the state authorities to construct an 
armory. The plan is to have a two-story building, 60 x 
150 ft., and to cost about $10,000. 

SEATTLE, WASH.—Councilmen and officials are now 
considering the question of erecting a new city hall and 


jail. 

PETALUMA, CAL.—The Donahue Memorial Library will 
be erected on Fulton and Polk Sts., to cost $100,000. 

SAN DIEGO, CAL.—Bids will soon be asked for a num- 
ber of frame buildings at Fort Rosencrans. Maj. R. H. 
Rolfe having charge of construction. 

SAN FRANCISCO, CAL.—Plans for a hotel on Nob Hill 
ire being drawn for Mrs. Herman Oelrichs and Mrs. W. K. 
Vanderbilt by Reid Bros., Archs., to cost about $2,000,000. 

SAN FRANCISCO, CAL.—The Perth Amboy Terra Cotta 
Co. has contracted with Mrs. T. A. Oelrichs and Mrs. 
Vanderbilt for terra cotta required on the new Fairmount 
Hotel, for $299,925.——A hotel will be erected by L. E. 
Boardman, Oakland, Cal., on Bush and Leavenworth Sts. 

SANTA ROSA, CAL.—Plans have been made for a 4- 
tory hotel to cost $105,000. A. E. Chartrend, owner. 

NOGALES, ARIZ.—Plans have been filed for a stone and 
‘ron court house, to cost $100,000. 

SALT LAKE CITY, UTAH.—The bids received for the 
new city jail were: J. S. Thomas, $35,000; Van Dorn Iron 
Works, Cleveland, $32,957 and $34,875. 

N. W. KAMLOOPS,°B. C.—Plans have been prepared 
tor the new Canadian Pacific R. R. hotel, to cost $40,000. 


WATER SUPPLY AND IRRIGATION. 

DOVER, ME.—This place is considering the municipal 
ownership of the local water-works. 

PORTLAND, ME.—The Portland Water Co. has an- 
gp a lower rate of water rates, to take effect Jan. 1, 

BEVERLY, MASS —According to reports, the local 
water board has about come to the decision that some 
action must be taken for an increase in water supply, and 
for protecting its purity. 

LEXINGTON, MASS.—A committee has recommended 
that the town enter into the Metropolitan system of water 
supply as soon as possible, and a special town meeting ts 
to be held soon for final action. A. S. Mitchell is a mem- 
ber of the committee. 


MEDFIELD, MASS.—This town {fs to petition the legis- 
sature for a charter to establish a water supply; mean- 
while a committee has been appointed to find the best 
water source, and the probaple cost of construction. E 
M. Bent ts a selectman. 

PEABODY, MASS.—Bids are asked until Oct. 17 for 
constructing water-works pumping station. H. F. Walher, 
Chn. Com. Water Supply. 

SOUTH DEERFIELD, MASS.—The contract for the dam 
and excavating for the reservoir of the South Deerfield 
Water-Works has been let to Cowles & Childs. 

SPENCER, MASS.—-The question of installing water 
meters wil] be considered at the annual meeting of this 
town. 

SPRINGFIELD, MASS.—A special commission, of which 
N. D. Winter is a member, has been appointed to investi- 
gate means for improving the present water supply of the 
city. 

BRISTOL, R. I.—The health board has recommended 
that all water taken from the Kickemint source of sup- 
vly be boiled as a matter of precaution. 

BRIDGEPORT, CONN.—A resolution has been passed 
authorizing the board of health to employ an hydraulic 
engineer to investigate the watersheds of the water com- 
pany and to suggest plans regarding a proper form of 
filtration plant. 

NEW BRITAIN. CONN.—A local press report quotes 
Chairman Hall, of the water board, as saying that ac- 
cording to the plans the new retaining reservoir in Wal- 
cott will hold 140,000,000 gallons. Work will not begin 
until next spring. The cost will be about $75,000. 

NORFOLK, CONN.--The council has voted to lay a 
10-in. water main to Loth & Co.’s silk mill, after plans of 
Chas N. Ward, C.E.; the cost is estimated at about 
5000, 

; NORWICH, CONN.—C. E. Chandler writes us that the 
contract for a portion of the work of raising Fairview 
reservoir has been let to the Hartford Paving & Construc- 
tion Co. The balance of the work will be done by day 
labor under charge of the water commissioner. 

SOUTH COVENTRY, CONN.—The South Coventry 
Water Supply Co. has filed a certificate of increase of 
stock from $4,500 to $5,000. 

BROOKLYN, N. Y.—Plans have been made by Deputy 
Water Commissioner Van Iderstine for three new pumping 
stations in Nassau county on the line of the Brooklyn 
water-works. The stations will cost about $160,000, and 
it is expected that work on them will be commenced by 
Nov. 1. 

CANAJGHARIE, N. ¥.—The Fultonville Water Co. has 
been incorporated with a capital of $30,000. J. M. John- 
son is Supt. Constn. 

HUDSON, N. Y.—H. K. Bisby, Supt. W.-W., writes that 
surveys are being made to determine source for the pro- 
posed new gravity system of water-works for the city. 
Mr. Bishy is the resident engineer, and C. C. Vermuele, 
203 Broadway, New York, is the consulting engineer. 

NEW YORK, N. Y.—Comptroller Grout has sent a letter 
to Mayor Low urging him to appoint a commission to con- 
sider the best and quickest way for increasing the city’s 
water supply.——The board of estimates has appropriated 
$464,243 for the Jerome Park reservoir. 

OSSINING, N.Y.—Judge Keogh has filed an order direct- 
ing the town to supply Sing Sing prison with water. The 
prison supply was cut off some time ago, the local officials 
claiming that the supply was inadequate. 

PORT WASHINGTON, N. Y.—Petitions have been sent 
to the North Hempstead town board asking that that town 
establish a water supply district in Port Washington. 

QUOGUE,, N. Y.—Reports state that a water-works 
plant is to be constructed here at a cost of $76,000. 

GREENWICH, N. J.—Pipe privileges through this town- 
ship have been granted to the Lapatcong Water Co. 

HAMMONTON, N. J.—A special town meeting was held 
Oct. 16 to vote $10,000 or more for completing the local 
water-works now being installed. 

MATAWAN, N, J.—This place has voted to issue $40,000 
of bonds for a water system. 

ALLENTOWN, PA.—The water board has, according to 
reports, adopted the gravity route, for the proposed new 
water supply from Schantz’s Springs,~as far as Griese- 
mersville, where it is planned to build a new pumping 
station. 

CORAOPOLIS, PA.—H. J. Wheeler, Burgess, writes us 
that the borough is merely extending its water-works 
crib further out in the Ohio River, and that no pumps 
or supplies are needed. 

LANCASTER, PA.—At the November election the ques- 
tion of increasing the city debt $145,000 will be voted on. 
The money is to be used for water system improvements. 

McKEE’S ROCKS, PA.—An election is to be held to vote 
on the issuing of $100,000 water-works, $10,000 garbage- 
furnace, and $36,000 floating debt bonds, 

MEADVILLE, PA.—Tests for water supply for this city 
have been made by the water commissioners. 

PHILADELPHIA, PA.—The contract for a preliminary 
filter at the Lower Roxborough filter beds has been let to 
the Maignen Filtration Co. for $49,800. The filter is to 
have a capacity of 12,000,000 galls. daily. 

SHINGLE HOUSE, PA.—F. N. Newton, Burgess, writes 
us that the borough recently voted to build a municipal 
water plant. No work, however, will be done on it this 
year. 

TROY, PA.—Reports state that a portion of the water- 
works of the Troy Water Co. has been purchased by the 
borough for $25,000, the water company reserving two 
wells, engine house, windmill and all machinery, also the 
reservoir and one line of wood pipe. 

HAGERSTOWN, MD.—Reports state that a company Is 
to be organized with a capital of $25,000, at this place, to 
build a reservoir near Pen Mar, and to establish a water- 
works system for supplying various hotels and cottages. 
Walter D. Wilson, Hagerstown, is said to be interested. 

LONACONING, MD.—The Loanaconing Water Co. is re- 
ported to have purchased five acres of valley land and 
will build a dam. 


LONACONING, MD.—According to a local press report 
the council has passed an ordinance revoking the franchise 
of the Lonaconing Water Co., on the ground that the 
company did not furnish an adequate supply of water. 

ROCKVILLE, MD.—The contract for installing a gas- 
oline engine and new pump at Rockville water-works has 
hom let to Thos. C. Basshor Co., Baltimore, Md., for 
$1 395, 

WESTMINSTER, MD.-—According to renorts the coun- 
ceil has rescinded its contract for water supply with the 
Westminster Water Co., and has adopted a resolution to 
accept a proposition made by the Citizens’ Water Co., a 
rival concern 

WASHINGTON, D. C.—Bids are asked by the bureau of 
yards an@ docks. Navy Dept., until Nov. & for fur- 
nishing 1,430 ft. of 8-in. pipe, with valves hydrants. etc., 
at the Bremerton (Wash.) Navy Yard. M. T. Endicott, 
Ch, Bureau. 

WASHINGTON, D. C.—Bids are asked by the bureau of 
supplies and accounts, Navy Dept., until Oct. 21 for fur- 
nishing at the Naval Academy, Annapolis, Md., a quantity 
of water filters. A. S. Kenny, Paymaster-General, U.S.N 

FORT MYER, VA.—Bids are asked until Oct. 20 for 
extending water main. Capt. W. F. Clerk, QM 

RICHMOND, VA.—Members of the council have visited 
High Point where it is proposed to construct a dam for 
supplying the city with clear water. 

SALEM, VA.—We are informed that general surveys 
only have been undertaken so far in regard to the pro- 
posed general improvement of the municipal water-works. 
The question of the source of the new supply and other 
matters have not as yet been settled A paved ditch 900 
ft. long, to protect storage reservoirs from surface water 
from surrounding hills is now under construction. P. C, 
Nugent, Des. Engr.. 499 Howard St., Syracuse, N. Y. 

CHARLESTON. S. C.—The American Pine Mfg. Co.. Fi- 
delity Bldg., Philadelphia, Pa., is reported to have plans 
and is soon to ask for bids for a pumping station tn this 
city. Said station to be built of fron and brick, one story, 
60 250 ft 

ATLANTA, GA.—Park Woodward. Supt. W.-W... writes 
that action was taken by the council Oct. 6 on the ques- 
tion of increasing supply by filtered water and also reser- 
voir capacity. The legislature will be asked to authorize 
the issue of $400,00u of bonds to make the necessary im- 
provements to the water system. 

SAVANNAH, GA.—The water board is considering the 
purchase of a duplicate air lift, to cost about $14,000, for 
the water-works. 

BESSEMER, ALA,—We are informed that the council 
has passed a resolution favoring municipal ownership of 
water-works, and has instructed the city engineer to at 
once prepare plans and specifications for the same The 
supply will be obtained from the Hawkins Springs. The 
pronosed capacity is 3.000.000 galls daily The city has 
authority to issue £200.000 in bonds for constructing the 
system. Wm. J. Parkes, City Engr. 

SYLACANGA, ALA.—Reports state that as soon as the 
water-works bonds are sold work will be commenced on 
installing the system. 

JACKSON. MISS.—Walter G. Kilpatrick. Cy. Engr 
writes that the contract for boring a test well for proposed 
new water supply has been let to A. K, Wallen, Chieago, 
Tll., at $3 per ft.. to a depth of 1,200 ft., $3.50 to 1,500 ft., 
and $4 to 1,800 ft 

NATCHEZ. MISS.—This city is considering the munic- 
ipal ownership question, and the matter of issuing $150.- 
00 municipal water and sewer bonds may be voted on 
at the December election. 

DYERSBURG. TENN.—We are informed that bids were 
received Sept. 20 from the following parties for construct- 
ing water-works and an: electric light plant; Granbery 
Jackson, Engr.: Edward J. O’Beirne, Birmingham, Ala.; 
P. H. Porter, Louisville, Ky.; Gray & Dudley Hardware 
Co., Nashville, Tenn.; J. L. Dabney, Memphis, Tenn.; 
Frank Sheffold, New Albany, Ind. The contract was let 
Oct. 11 to E. J. O' Beirne for $50,000. 

JOHNSON CITY, TENN.—The Johnson City Water Co 
has filed an amendment to its charter, permitting of the 
inerease of the capital stock from $30,000 to $60,000, 

MEMPIIIS, TENN.—It is reported that this city is con- 
sidering the question of municipal ownership of water- 
works. E. B. Le Master, is Chn. Water Com. of the city 
council. 

BURGIN, KY.—A company is being organized here with 
a capital of $14,000, to establish water-works. 

FOREST, 0.—A franchise has been granted by the coun- 
cil for a water-works and electric light plant, and a con- 
tract made with the company for lights and water. 

FREMONT, 0.—A local press report states that bids are 
asked until Nov. 7 for constructing the pumping station. 
Bids are to be asked for one 100-HP. horizontal tubular 
boiler and a duplex cross-compound air compressor of 
2.000,000 galls. daily capacity. 

TOLEDO, O.—The water-works board has approved a 
resolution for extending a water main across the river to 
the East Side. The cost of the work will be about $20,- 
000, and it is to be begun at once. 

WESTERVILLE, O.—The contract for the building 
for the water-works has been let to J. A, Taylor for $1,777, 
and the contract for a 30,000-gallon cistern has been let 
to Baldwin Bros. & Graham, for $828 T. C. Brooks & 
Sons have the contract for laying the water mains. 

YOUNGSTOWN, 0O.—The Continental Jewell Filtration 
Co., Chicago, Ill., has been engaged on plans and specifi- 
cations for the proposed new filtration plant for this city. 

ANDERSON, IND.—A committee, of which Pres. J. J 
Netterville, of the Water-Works Commission is a member, 
has been visiting water systems in other municipalities in 
an effort to get information for a system for Anderson. 

MISHAWAKA. IND.—Experimental wells have been 
sunk to ascertain the nature of the soil, gravel and quan- 
tity of water. Should the test prove successful, large 
wells will be sunk. J. L. Dayhuff is said to be inter 
ested. 

ORLEANS, IND.—This place has voted. down a propo- 
sition for constructing a water-works system. It is said, 
however, that the proposition will be reconsidered. 

ARMADA, MICH.—This place has issued $4,000 of bonds 
for water-works construction. 

MT. CLEMENS, MICH.—Reports state that bids are 
asked until Oct. 17 for a 3,000,000-gallon pumping engine. 
Henry C. Benton, Cy. Clk. 

BELLEVILLE, ILL.—The East St. Louis, Edgemont & 
Belleville Water Co, has filed incorporation papers with a 
capital of $2,500. The company proposes to supply Belle- 
ville wth water from the Mississippi River. Lucius D. 
Turner is one of the incorporators. 

JACKSONVILLE. ILL.—W. F. Mayhon, 222 Mar- 
quette Bidg., Chicago, ill., writes that a franchise for 
water-works in this city has been granted to him, and that 
he will want two 1,500,000-gallon pumps, 18% miles of 
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pipe, two 2%) to 300-HP. boilers, valves, meters, etc. Mr. 
Mayhon also writes that the estimated cost of the new 
works ts between $500.000 and $600,000. 

MARION, ILL.—A local press report states that a water 
syetem is much needed in Marion. 

TAYLORVILLE, ILL.—An injunction has been served 
on the council to prevent the issue of $20.000 of bonds 
for water-works. The contract for the work was let to 
Chas. T. Storhey for $18,000, provided the Circuit Court, 
which met Oct. 6, dissolved the injunction 

TUSCOLA, ILL.—The Tuscola Water & Light Co, has 
been incorporated with a capital of $100,000 by George 
jalloway and others It is reported that this company 
is to purchase the works of the Culver Electric Co.. and 
will, In addition to operating water-works and the electric 
light plant, install a central heating plant. 

NORTH MILWAUKEE, WIS.—W. E. Chase, Village 
Clk.. writes us that all bids have been rejected for fur- 
nishing materials and laying water mains. The work is 
to be readvertised some time next January 

WAUKESHA, WIS.—The Waukesha Water Co. has re- 
purchased its plant for $50,000 from J. R. Mitchell. 

BENNETT, IA.—The contract for the new water-works 
system, has been let to G. H. Meredith, Cedar Rapids, Ia., 
for $5,471. 

BURLINGTON, IA.—The council has accepted the prop- 
osition of the Citizens Water Co. for improving the water 
supply. This proposition provides for the immediate pur- 
chase of a new pumping engine, the improvement of the 
filtering process, and the extension of not less than five 
miles of mains. 

FAYETTE, I1A.—Plans for a water-works system for this 
place have been made by the Iowa Engineering Co 

JESUP, IA.—The Mayor writes us that the contract for 
water-works in Jesup has already been let. 

TABOR, IA.—Some illegality has been discovered in the 
recent election for voting $6,000 water-works bonds and a 
new election will consequently be called. 

KIESTER. MINN.—Bids are asked until Oct. 39 for a 
cypress tank of 30,000 gallons canacity, and a 50-ft. steel 
tower, as stated in our advertising columns. C W. Tueb- 
ner, Village Recdr.: Geo. P. Hawley, Engr.. Fairmont. 

WESTBROOK, MINN.-—M. B. Haynes, C.E., Mankato, 
Minn., has been engaged on plans for water-works for this 
village 

TOPEKA, KAN.—The question of the purchase of the 
Topeka Water Co.'s plant by the city is being considered 
and petitions are to be circulated calling for a special 
election to vote on a $620,000 bond issue for that purpose 

DE SMET, S. DAK.—This city has voted to issue $15,- 
00 of bonds for water-works and $6,500 for electric light- 
ing. The work is to be begun this fall. 

FORT PIERRE. S. DAK.—Reports state that a project is 
being considered for securing water-works for this town. 

MENNO, S. DAK.—The contract for water-works has 
been let to W. I. Gray & Co., Minneapolis, Minn., for 
5,370. 

PARKER, 8S. DAK.—Mayor H. C. Pfeiffer writes that no 
definite arrangements have been made as yet regarding 
water-works; the subject being merely agitated. 

WATERTOWN, S. DAK.—According to reports a special 
election is to be held to vote bonds for the purchase of 
the local water-works. 

CANDER, N. DAK.—Reports state that water-works and 
sewerage are to be installed in this town. 

HANNIBAL, MO.—The Hannibal Water Co. according 
to reports, is to lay several new water mains in this city 
this fall. C. J) Lewis is Supt. of the company. 

LINCOLN, MO.—A press report quotes F. H. Newell, 
Ch. Engr. government irrigation work, as saying that 
the government will sink artesian wells in Western 
Nebraska for the purpose of ascertaining the depth nec- 
essary for continuous water flow. 

ST. LOUIS, MO.—A local press report states that the 
board of public improvements is considering several 
propositions for a filtration plant. One of these is from 
the Federal Filtration System, of New York, who propose 
to build a plant of a capacity of not less than 100,000,000 
gallons daily and to filter the water at an agreed price. 
Another proposition was from the New York Continental 
Jewel Filtration Co. who propose to construct a 150,000,- 
000-gallon plant at a cost of $2,600,000. The use of a 
coagulant would be required. 

WEBSTER GROVES, MO.—This city has voted to in- 
erease the city’s debt for water-works from $25,000 to 
$50,000. The money will be used in the purchase of mu- 
nicipal water mains. 

SAN ANTONIO, TEX.—We are informed that all canals 
of the Tres Palceos Rice & Irrigation Co. are substan- 
tially completed The company will be in the market 
Nov 1 for 600-HP. C.C. stationary engine and two cen- 
trifugal pumps; 30.000 gallons: lift 30 ft. Chester B 
Davis, M.Am.Soc.C.E., San Antonio, Tex., is the designing 
engineer. 

HOBART OKLA. TER.—The council has been author- 
ized to employ an engineer to investigate the city’s water 
supply. 

PERRY, OKLA. TER.—An election was held Oct. 14 to 
vote on the issuance of $50,000 of bonds for water-works. 

ARDMORE, IND.—Mayor R. W. Dick writes us that the 
city has voted to issue $150,000 water-works bonds, and 
$25,000 school house bonds Chester B. Davis, San An- 
tonio, Tex., is designing engineer. 

MIAMI, IND. TER.—Jas. K. Moore, Secy., writes us 
that the water company proposes to secure its supply from 
an artesian well; estimates are being made and it is ex- 
pected that bids will be called for about Oct. 20. A 60,- 
00-gallon tank will be required. T. V. Hall & Co., 
South McAlester, Ind. Ter., are ihe designing engineers. 

COLORADO CITY, COLO.—Reports state that this town 
is to construct a water system on Fountain Creek 

FORT MORGAN, COLO.—This place has voted to issue 
$40,000 of water-works bonds. 

GREELEY, COLO.—It is reported that a proposition to 
issue $200,000 of water-works bonds is to be submitted to 
the taxpayers. 

MONTCLAIR, COLO.—Resolutions have been adopted 
to raise $10,000 for the construction of a water plant. 
STERLING, COLO.—An election was called for Oct. 11 
to vote on the levying of a tax for constructing a water- 
works plant, consisting of a reservoir, pipe line, and sys- 
tem of distribution pipes, to cost not less than $63,000. 
INDIO, CAL.—Congress has appropriated $10,000 for 
the digging of wells upon the lands of the Torres Indians 
Indian Agent Wright will select the place for sinking the 
wells, and contracts will then be let for the work. 


JULIAN, CAL.—The proprietors of the Santa Ysabel 
ranch are contemplating improvements estimated at $30, - 
‘#0 in construction of a new dam, reservoir and water 
system. 


ORDWAY. COLO.—A special election was held here Oct. 
10 to vote on the construction of a system of water-works. 

REDDING, CAL.—The new plant to furnish Redding 
and Keswick with water will be installed on Brandy Creek 
near Whiskytown. Contract for the pipe has not yet been 
awarded. 

REDLANDS, CAiL.—The Oakglen Domestic Water Co. 
has filed articles of incorporation The capital stock is 
$10.000. O. W. Harris, Isaac Ford and C. H. Sargent are 
the incorporators. 

SAN BERNARDINA. CAL.—The trustees have passed a 
resolution declaring the proposed water system a public 
necessity. The cost of the work is estimated at $66,000, 
and a bond issue will be made. Legare Allen is Cy. Clk. 

SAN FRANCISCO, CAL.—Reports state that Senator 
O. N. Felton with syndicate of Eastern men are to buy 
water right properties. Engineers are now preparing es- 
timates of the value of South Yuba Water Co.’s plant. 

SAN RAFAEL, CAL.—A petition is being circulated to 
secure the public ownership of Marin County Water Co. 

SANTA ANA, CAL.—The Anabeim Union Water Co. has 
employed Fred Eaton, C.E.. of Los Angeles, to construct 
a dam about 60 ft. high, and a reservoir that would hold 
3,100 acre-ft. 

SANTA ANA, CAL.—It is reported that the Anaheim 
Union Water Co. contemplate an expenditure of $112,000 
in cementing its main canal from Placentia to the head 
gate. 

SANTA ROSA, CAL.—Reports state that the surveyors 
are at work locating a pipe line for the water-works sys- 
tem. 

RICHFIELD, UTAH.—This place has decided to issue 
$14,000 in bonds for works. 

SALT LAKE CITY, UTAH.—The Utah irrigation con- 
gress has decided upon Utah Lake as the site for the 
erection of the first reservoir under the new irrigation law. 

BLACKFOOT, IDAHO.—The Blackfoot Light & Power 
Co, has been incorporated with a capital of $100,000 by 
J. M. Stevens, Geo. A. Robethan and Geo. H, Holbrook, 
to construct and maintain system of water-works. 

EDMUNTON, ALBERTA.—W. T. Ashbridge. Asst.Engr.. 
writes us that the following bids were received Sept. 17 
for a pumping engine: Northey Co.. Toronto. Ont., $2.250; 
Caledonia Iron Works, Montreal, P. Q.. $2.840; Smart- 
Eby Machine Co., Hamilton, Ont., $2,895, $2,845 (alter- 
nate bid). Mr. Ashbridge writes that the bids noted 
above were for supplying one compound duplex pumping 
engine, capacity, 600 gallons against 150 Ibs. per sq. in. 
pressure, with a boiler pressure of 125 lbs. The bid of the 
Northey Co., was accepted. 


SEWERAGE. 


HUDSON, MASS.—A mass meeting is to be held to dis- 
cuss the question of a new sewerage system. Daniel K. 
Stratton is a member of the committee. 

QUINCY, MASS.—A local press report states that Mayor 
Bryant contemplates building two new stations on the 
line of the sewer, to be equipped with a series of tanks 
to disintegrate all solid matter and pump the sewage in 
liquid form into the sewer. Sewer Engineer Brand de- 
signed the tanks. 

WATERBURY, CONN.—The contract for building con- 
duits for stormwater sewers in Hawkins. Bronson and 
Farm Sts. has been let to Chatfield & Chatfield for $2,445. 

BROOKLYN, N. Y.—Bids are asked by the Brooklyn 
borough president until Oct. 22 for constructing two sewer 
basins in 4th Ave. and 29th St.; also 870 ft. 18-in. pipe 
sewer in concrete, 44 ft. 15-in. sewer, and various other 
items in East 19th St. Bids will also be received by the 
borough president until Oct. 29 for constructing sewers 
in proposed street through northern portion of Dyker 
Beach Park, between 11th Ave. and 7th Ave., and in 924 
St., between 7th Ave. and New York Bay. The amount of 
security required for this work is $335,000. 

LAKE PLACID, N. Y.—Bids are asked until Oct. 20 for 
constructing a sewer in this village. Thos. H. George, 
Village Clk. 

MASSENA, N. Y.—H. W. Warren, Village Pres., writes 
that about seven miles of tile sewers are to be constructed 
in the spring of 1908. Bids for the work are to be asked at 
an early date. 

NEWBURG, N. Y.—A resolution has been adopted rec- 
ommending the appropriation of $4.85) for the following 
sewer work: Haines’ cross road, $3,860; north side of 
Broadway, $850; south side of Broadway, $150. Everett 
Garrison is Cy. Engr. 

NIAGARA FALLS, N. Y.—The contract for building the 
sewer extension on Chasm Ave. has been let to W. 
Read & Co. for $22,891. 

SCHENECTADY, N. Y.—Bids will soon be asked for 
building a sewer on Bellevue Hill. The city engineer has 
estimated the cost at about $25,000. 

SCHENECTADY, N. Y.—The council has voted to lay a 
24-in. sewer in Broadway Hill in the Tenth Ward, the 
cost of which will be about $25,000. 

SENECA FALLS, N. Y.—Pres. J. Spencer Purdy writes 
us that nothing definite has been decided concerning the 
proposed sewerage system. 

WATERTOWN, N. Y.—City Engineer McComb has esti- 
mated the cost of a tile sewer on Pearl St. at $3,477. Con- 
tracts have been let to Haley, Ward & Co. at $1,530 for 
constructing the Brainerd St. sewer. 

ASBURY PARK, N. J.—A special election is to be held 
Oct. 31 to vote on the bonding of the borough for con- 
structing a sewerage system at Bradley Beach. 

ROSELLE, N. J.—The contract for sewer extension in 
First Ave. has been let to Mathew Wade, Elizabeth, N. J., 
for $3,600, 

ROSELLE PARK, N. J.—Bids are asked until Nov. 8 for 
the construction of a sewerage system in this borough, as 
stated in our advertising columns, requiring the following 
anproximate quantities: 5,900 lin. ft. 15-in. pipe, 3.080 ft 
12-in. pipe, 4,120 ft. 10-in. pipe, 32.870 ft. 8-in. pipe, 140 
manholes and 27 flushtanks. A. M. Woodruff, Borough 
Clk.; Alexander Potter, Consult. Engr. 

WEEHAWKEN, N. J.—A site for the new sewerage 
pumping station has been purchased on Park Ave. and 
18th St. Township Engineer Bond is now working on the 
plans and specifications. 

JERSEY CITY, N. J.—The street and water board has 
decided to readvertise for bids for constructing a sewer in 
Harrison Ave. The cost of the work will be about $5,000. 

ALLENTOWN, PA.—Local reports state that the city 
— proposes to spend $500,000 for a house sewerage 
plant. 

PERKASIE, PA.—A report states that a $40,000 sewer- 
age plant is to be installed in this borough. 

BRIDGEPORT, PA.—It is reported that this place is to 
have a sewerage system. 


BRACKENRIDGE, PA.—Bids are asked un? 
constructing brick sewer in Mile Lock Lan: 

L. Flaccus Glass Co.; about 3,488 ft., 4» > 
brick sewer, 6 manholes, 2 catchbasins. F 
Boro, Engr.. Tarentum, Pa. 

PHILADELPHIA, PA.—Bids have been ope: 
structing seven main sewers and extensio 
sewers; also 45 branch sewers. the whole wo; 
an expenditure of $500,000. The Manayunk 
sewer is the largest of the main sewers, th; 
ment for this is $100,000; for this sewer J 
was said to be the lowest bidder and David \ 


lowest. 


WASHINGTON, D. C.—Bids are asked by : 
sion of Indian affairs, department of interio; 
23, for an extension to the sewer system a+ 
City School, S. Dak. Sam. B. Davis, Supt.;: w es 
Comr. 

CAPE CHARLES, VA.—I. J. Burbage, Cy 
us that plans and specifications are now bei; 
for the proposed sewerage system. 

PENSACOLA, FLA.—Mayor James has ev 
ordinance providing for a bond issue for constr: 
erage and drainage, municipal water-works ar 
other improvements. 

LAKE CHARLES, LA.—This city has derided 
$250.00) for sewerage, sewerage disposal and 
John W. Wharton, C. E., Binz Bldg., Houston " 
been engaged to prepare plans, specifications e 
mates. 

NASHVILLE, TFNN.—Bids are asked until 
circular brick trunk sewer from 9 to 11 ft. in ° - 
and nearly one mile long, as is described more fy! 
advertising columns. Wm. W. Southgate, Cy. Rp« 

NASHVILLE, TENN.—Mayor Head has an; Yea 
$5,400 to build a cement floor at outlet of Lick , 
sewer. 

LEXINGTON. KY.—H. T. Miller writes us 
sewerage ordinance recently passed has been de 
constitutional by the court. 

LOUISVILLE, KY.—A local nress renort states + 
city council is about to issue $2,500,000 bonds for 
age improvements. 

LOUISVILLE, KY.—Press reports state that ord 
are to be nresented to the council calling for a bor Ne 
of $3.250,000. Of this sum it is proposed to spenj 
100,000 for new sewers, $500.000 for street cor t 
and $250,000 for the improvement of Beargrass (Cr 

COLUMBUS, 0O.—Bids are asked until Oct. 20 for the 
construction of brick and pipe sanitary sewers. approx 
mating 26,905 ft. in length, as described in our advert 
ing columns. These sewers will range from & to 2 inc 
in diameter. C. M. Addison, Clk. Rd. Pub. Wke hould 
be addressed. Julian Griggs, Ch. Engr., Dept. Pub Im 
provements, writes us in connection with this work that 
large amornt of sewer construction is soon to be under 
taken in this city, for which bonds have been authorized 
in the sum of $265,000. The largest diameter will he 10 
ft., and trenching machines will be reouired. As enor 
work on these sewers is under way it is expected that a; 
expenditure of $150,000 additional will be authorized for 
storm water relief sewers. The completion of the + 
trunk sanitary sewer will also probably be followed by th 
construction of about 10 miles of sanitary laterals 

NILES, O.—Bids are asked by the sewer commissioner 
until Oct. 29 for constructing sewers and dams. eateh 
basins, ete.. in Park Ave., Mill and Sigler Sts. Check of 
$00. W. Y. Sayers, Clk. 

YOUNGSTOWN, O—Rids are asked until Oct. 25 fo; 
eonstructing sewers in Inglis St. and Himrod Ave: als 
for grading, draining and improving McGuffy St. ¢ F&F 
Cross, Clk. ? 

VINCENNES, IND.—Bids are asked until Oct. 27 for 
constructing Fifth and Church St. sewer and Broadway 
and St. Clair St. sewer. Thos. Robertson, Cy. Clk 

MILWAUKEE, WIS.—The board of public works ha 
rejected the bid of Geo. Markey for the construction of a 
571 ft. brick sewer. The bid was $15.80 per lin. ft. Con- 
tract for laying 246 ft. of sewer piper on Scott St. at £1 22 
a foot was let to W. T. Werner. Bids were opened for 
1,426 ft. of brick sewer and 380 ft. of pipe sewer at 2%! 
and Galeno Sts. The bids were all too high, and new one- 
will be asked. 


RACINE, WIS.—At the Nov. 4 election the question of a 
$55,000 bond issue for constructing nine sewers wil! bh 
voted on. 

WINNEBAGO CITY, MINN.—The question of seweragé 
is being considered and estimates of cost of a system hav: 
been made. 

WICHITA, KAN.—Residents of College Hill are agitat 
ye 4 for a sewer main from the top of the hill to Douglas 

ve. 

REVILLO, S. DAK.—Bids are asked until Oct. 23 for 
constructing 12-in. sewers. John Elstad, Town Clk 

NORTH YAKIMA, WASH.—This place has been con 
sidering the question of sewerage and reports state that 
Ernest McCullough, Lewiston, is to devise a scheme for 
solving the problem. 

PENDLETON, ORE.—A committee, of which Frank B 
Clopton is a member, has been appointed to take steps 
toward the establishment of a complete sewerage system 
to cost about $30,000. 

PORTLAND, ORE.—City Engineer Elliot has been mak- 
ing plans for the proposed Cook Ave. sewer, which wi!! 
be one of the most extensive sewer improvement ii ‘he 
history of the city. 

ST. BONIFACE, MAN.—The contract for sewers in [as 
Vrandyre St. has been let to Cass & Coutore for $7,4‘}. 


GARBAGE DISPOSAL-STREET CLEANING 


BROOKLYN, N. Y.—The contract for the final disp.-«! 
of ashes in the Bronx has been let to the Da Caris Miu 
facturing Co. for $16,000 a year. 

DUNKIRK, N. Y.—A local report states that p 
have decided to erect a substantial smelting redu'» 
plant and phosphate works near Roberts Road, and '):! 
this company will utilize all the garbage from Dunkirk 
and Fredonia. 

McKEES ROCKS, PA.—An election is to be held to \'¢ 
on the question of a $10.000 bond issue for a garbage ‘u'- 
nace, and a $100,000 issue for water-works. 

READING, PA.—The garbage contract for this city ; 
been let to Charles C. Fischer. He proposes to er H 
plant south of the county home. It will be four s es 
high, 50 x 100 ft. It will be made of brick, iron and [ le 
and cost $50,000 with equipment. The capacity will b ” 
tons in 24 hours. y 

MARIETTA, O.—The folloWing bids have been re: i 
for constructing a garbage crematory: Davis Garbage 
nace Co., 25-ton crematory, $10,675; brick building i 
certain appurtenances, $2,200 additional; Dickenson 
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‘ematory Co., 15-ton crematory, without building, 
The Decarie Manufacturing co. oftered to erect 
‘on crematory for $4,000, with a building $5,000. 
eDO, O.—A special aldermanic committee, of which 
~Omeer W. W. Brand was a member, has made a 
ecommending that the city health department 
1 take charge ot the garbage collection and disposal. 
MOINES, 1A.—The city council is to visit Minne; 
‘o juspect the garbage crematory in that city. it 
sted that the councli goes at the invitation of Dr. 
arie, of Minneapolis, who would like to erect a sim- 
‘ant in Des Moines. 


STREETS AND ROADS. 


STON, MASS.—Bids are asked until Oct. 16 by the 
cchusetts Highway Commission, 20 Pemberton S8q., 
iiaing a highway about 4,50U ict. in the town ot 
is, aud one J,30u ft. in length in Great Barringion, 
, macadam road 2,150 ft. long in Maynard.——Public 
es are lo be Dew by the street couimissioners Ucr. 
. ine jaying out of slyde Park Ave. and Mt. Hope 
a highway. 

BOSTON, MASS.—Bids are asked by the superintend- 
‘ of streets until Oct. 22 for constructing Bennington 

neck of §,Uu0, James Donovan, Supt. dts. 

)WELL, MASS.—It is reported that the street commit- 
ioe yecommends paving Kirk St. and to widen Parker St. 
estumated cost is $4,832. 

STON, MASS.—A petition is being circulated to 

esented to the street commissioners ior the extension 

. first St., over the flats to the center of the city. 

KJLLINGLY, CONN.—The contract for improving the 
uighway bas been let to the town, and for the improve- 
nent of roads in Uld Saybrook to A. Brazos & Sons, 
viddletown, for $5,200. 

uUFFALO, N. Y.—Bids are asked until Oct, 21 for pav- 
ing the Hamburg Turnpike, from the bridge over Buitalo 
iver to the briage over the Ship Canal, and for tne re- 
paving of Louisiana St. Francis G. Ward, Comr. Pub. 
Wks. 

NEW YORK, N. Y.—Bids are asked by the Bronx 
borough president until Oct. 22 for making various im- 
provements to several streets and avenues. Louis F. 
affea, Pres. 

NEW YORK, N. Y.—Bids are asked until Oct. 23 for 
repairing and repaving with asphait the walks in Pros- 
pect apu bt. Gieene rarks. wim. K. Wilicox, Comr. of 
varks, Borouga ot srooklyn.—Bids are asked until Oct. 
“4 tor tae repaving with asphalt of Broadway, from Hen- 
gerson to Castlevou Aves. Geo. Cromweil, res, Borough 
ot Richmond. 

NIAGARA FALLS, N. Y.—City Engineer McCulloh has 
submitted the following estimates to the board of public 
works: Pavement on wWivision Ave., asphait, maximum, 
$4,396; minimum, $4,070; brick, maximum, 94,070; mac- 
adam, maximum, $1,901; pavement on Niagara St., as- 
phalt, maximum, $67,407; minimum, $62,400; brick, maxi- 
mum, $62,460. 

SCHENECTADY, N. Y.—The council opened bids as fol- 
lows last week for road work: Macadamizing Union Ave. 
mast, Mullway Bros., $3,220; Callanan Road improvement 
Lo., $6,466 (accepted); Snell Bros., $10,110; paving Water 
st. with asphalt, Schenectady Contracting Co., $3,v70 (ac- 
epted); Northern New York Asphalt Paving Co., $4,515. 

ATLANTIC CITY, N. J.—The board of chosen freehold- 
ers has already awarded the contract for the construc- 
..on of a new road running from the beach to main land 
ior $83,307. 

PHILADELPHIA, PA.—Petitions have been circulated 
asking for the opening of Berks St., between Broad and 
itth pt., through Monument Cemetery. 

PITTSBURG, PA.—Contracts for grading, paving and 
curbing a number of streets were let to the following con- 
tractors: Pittsburg Asphalt Paving Co., Pennsylvania As- 
phalt Co., J. H. McQuaide, Booth & Flinn, Evan Jones, 
and Thos. Sweeney & Co. The estimated cost of the entire 
work is $352,100. 

BALTIMORE, .MD.—The city council has decided to 
pave Hoffman, Windsor and Stockholm Sts. 

PETERSBURG, VA.—A local paper states that this city 
contemplates spending about $100,000 for street improve- 
ments. 

FAIRMONT, W. VA.—The city council has decided to 
pay $2,000 for the improvement of Morgantown Ave. The 
property owners will contribute the balance, which is esti- 
mated at about $6,000. 

BRIDGEPORT, ALA.—Bids were opened for the build- 
ing of 2% miles of pike road. The lowest bid, $4,500, by 
Ike Wimberly, was considered too high. The commission- 
ers will let the contract for $4,000. 

LAKE CHARLES, LA.—John W. Maxcy, C. E., Hous- 
ton, Tex., writes us that this city has decided to spend 
$250,000 for sewage disposal and pavements. Plans and 
specifications are now being prepared by Mr. Maxcy. 

LOUISVILLE, KY.—An ordinance for the issue of $3,- 
250,000 of bonds has been submitted to the council for 
the improvement of streets and sewers, of which $500,000 
will be spent on street construction, $2,500,000 on sewers 
and $250,000 for the improvement of Beargrass Creek. 
CANTON, O.—Bids are asked until Oct. 20 for the im- 
provement of Linden Ave. and Summit St., requiring the 
following approximate quantities: 16,550 cu. yds. of grad- 
ing, 6,500 lin. ft. of curbing and 8,850 sq. ft. of flagging. 
Phil. H. Weber, Cy. Engr. 

CINCINNATI, O.—Bids are asked until Oct. 28 for grad- 
ing, paving and curbing of Huron Ave., from Fairfield to 
Honaparte Aves. Robt. Allison, Pres. Bd. Pub. Service. 

ELMWOOD PLACE, O.—Bids are asked until Oct. 22 for 
‘he improvement of Township Ave., from the Miami and 
rb to Spring Grove Ave. H. C. Schaefer, Village 
Clerk, 

KENT, O.—Bids are asked until Oct. 27 for the paving, 
urbing and laying of drain pipes on Water St., from Erie 
‘o Crane Ave. L, E. Chapin, Consulting Engr. 

YOUNGSTOWN, O.—Bids are asked until Oct. 25 for 
(he grading, draining and improvement of McGuffy St., 
snd for the construction of sewers on Himrod Ave. and 
Hillman St. ©. E. Cross, Clk. 

LAPORTE, IND.—Bids are asked until Oct. 27 for the 
completion of the Michigan, Coolspring and Springfield 


‘ownships system of macadamized roads. Jno. R. Weaver, 
Chn. Bd. Comrs. 


CHICAGO HEIGHTS, ILL.—The council has decided to 
macadamize some of its streets, and to lay 12 new cement 
walks. Bids will soon be advertised. 

_ MACOMB, ILL.—The board of local improvement has 
‘et the contract for street paving to the Tri-City Construc- 
tion Co., Rock Island, for $42,400 


MILWAUKEE, WIS.—The contract to grade and mac- 
adam National Ave., from Washington St. to 25th Ave., 
has been let to Wm. Gutknecht for $7,904.——The alder- 
men have divided up the $100,000 resulting from street 
improvement bonds among the various wards. 

ST. PAUL, MINN.—Bids were received on Sept. 30 by 
the board of public works for the paving of E. Third 8t., 
from Broadway to Pine. The city engineer's estimate was 
$3,525. James Forrestal, granite, $3,663 (accepted); Chris 
Johnson, $3,683.——The board of public works will hold 
public hearings to property owners for the paving of Nina 
Ave., Capitol Boulevard and Mississippi St. The estimated 
cost for paving Mississippi St., with brick, $13,152; as- 
phalt, $15,372; sandstone, $17,292; paving Capitol Boule- 
vard, brick, $6,873; asphalt, $8,149; Nina Ave., cost 
$4,649 for asphalt. 

YOUNG AMERICAN, MINN.—Bids are asked until Oct 
18 for the ditching and grading of about two miles of 
road. Ernest Meyer, Town Clk. 

LEAD, S. D.—The council has rejected the bids received 
for grading Main and Mill Sts., and will call for new bids 
There were four bidders for the work, the lowest being SS 
cts. for grading and $2.68 per perch for rock work. The 
council considered all the bids too high. At the next 
meeting a call will also be made for bids on the paving 
of Main St. 

GREAT FALLS, MONT.—Bids are asked until Oct. 20 
for the grading and boulevarding of Second Ave., between 
Third and Ninth Sts. W. H. Smith, Cy. Clik. 

JOPLIN, MO.—The road commissioners have ordered a 
survey for the proposed road from Bellville west to the 
Kansas state line. 

ST. LOUIS, MO.—Bids are asked until 4 p. m., Oct. 
18, for grading, sewers, timber work, steps, walks, etc., 
for Cascades, World’s Fair grounds. Richard H. Phil- 
lips, Ch. Civ. Engr.; Isaac S. Taylor, Dir. Wks. 

FT. WORTH, TEX.—Reports state that the property 
owners on Houston St. want asphalt pavement instead 
of brick. 

HOUSTON, TEX.—The board of public works has ap- 
proved of the plans for the paving of Fifth St., and the 
extending of Houston Ave. pavement to Beauchamp 
Springs. 

OKLAHOMA, OKLA.-~Petitions are in circulation asking 
for the paving of Robinson to 138th St. 


SEATTLE, WASH.—The contract for the improvement 
of Cedar St. has been let to Sparger Concrete Co. for $28,- 
137. The concrete work on East Pine St. has been let to 
Wm. Stanley & Co. for $3,156. 

SAN FRANCISCO, CAL.—The park commissioners have 
decided to construct two new walks, one along the west 
side of Ocean Boulevard, and the other from Broom Point 
to the speedway. 


MANUFACTURING PLANTS. 


WESTERLY, R. I.—The Pawcatuck Woolen Mills, of 
Woonsocket, propose operating the Campbell woolen mill, 
which has been idle for some time. 

NEW BRITAIN, CONN.—Plans for a frame factory 
building, 50 x 400 ft., have been made by the P. & F. 
Corbin Co. 

BUFFALO, N. Y.—Work has been begun on a feed 
and corn meal mill, for the Lackawanna Milling Co., of 
Scranton, Pa., who have leased a grain elevator. 


BUFFALO, N. Y.—The Lackawanna Milling & Elevator 
Co., with interests at Scranton, Pa., has perfected plans 
to put in operation a plant in this city. The plans include 
a grain elevator with a capacity of 650,000 bushels and a 
cornmeal and feed mill, with a daily output of 150 tons. 

CAMDEN, N. J.—A contract has been let to Geo. Bach- 
man for an addition to the plant of the Keystone Leather 
Co., the building is to be four stories, brick, 47 x 100 ft., 
and 1 story, 100 x 150 ft. 


GLENWOOD, PA.—The Pittsburg Construction Co. has 
contracts for erecting round house and shops for the 
Baltimore & Ohio R 


PHILADELPHIA, PA.—Plans are being made for a 
2-story iron foundry, to cost $200,000, for the American 
Bridge Co.——Bids have been opened for a 4-story brick 
addition to the carpet factory of Jos. Pollock & Son; 
power equipment will be installed. Savery & Sheetz, 
Archs., Stephen Girard Bldg.——Bids are asked by H. 
M. Preston & Co., Mariner and Merchant Bldg., for a 
6-story brick factory, of slow-burning mill construction, 
to be 48x175 ft., for the Ransom Mfg. Co. Amos W. 
Barnes, Arch.—~-Plans have been made for a 4-story 
brick brew house, 60x 77 ft., for the Philadelphia Brew- 
ing Co., by Otto C. Wolf, Arch. 


PITTSBURG, PA.—The Jones & Laughlin Steel Co. will 
erect a large blooming mill building.——The American 
Locomotive Co. contemplates additions to its shops.—— 
Plans have been made for an 8-story steel frame factory, 
38 x 140 ft.. on Fifth Ave., for J. L. Clark Co., candy 
manufacturers, McKeesport, Pa. 


WILMINGTON, DEL.—The contract-for a brick plan- 
ing mill and blacksmith shop, 70x 200 ft., and 80x 179 
ft., for the Pennsylvania R. R., has been let to Arm- 
strong & Printzenhoff, Land Title Bldg., Philadelphia. 


BALTIMORE, MD.—Local papers state that extensive 
improvements are contemplated by the Baltimore & Ohio 
R. R. at Painesville, O0.; Holloway, O.; Glenwood, Pa., 
and Keyser, W. Va., and that plans for the improvements 
at Glenwood are ready for bidders. The new buildings 
and shops there will be practically the same as those 
now being constructed at Connellsville, Pa., and New 
Castle Junction. In all about $500,000 will be spent on 
the work. The plans for Holloway and Painesville, O., 
provide for a roundhouse of 23 stalls, inner diameter 
200 ft. and outer diameter 382 ft. An oil and storehouse 
of brick, one story high and 30x 150 ft.. A trainmen’s 
building will be of frame, 35 x 50 ft. and two stories high. 
Carpenters’ shop of frame 30 x 50 ft., and machine shop, 
165 x 60 ft. The ash pits will be equipped 250 ft. long 
with electric runways and hoist. The coaling station will 
have a trestle 450 ft. long and 30 ft. high. There will 
be three pockets, with a capacity of 100 tons each. A 
sandhouse will be situated beneath the trestle, and will 
be 20x 26 ft. 

MANCHESTER, VA.-—Thos. Gallaher, of Belfast, Ire- 
land, contemplates erecting a cigarette factory here or in 
Richmond. 

NEWPORT NEWS, VA.—The Eagle Shoe Co., of Fred- 
ricksburg, will move its factory here if a site is donated. 

RICHMOND, VA.—The American Baking Powder Co. 
will build a plant here. 


CLARKSBURG, W. VA.—The Industrial Glass Co. will 
erect a plant at once. 

RALEIGH, N. ©C.—A knitting miil, 36 x 90 ft., on John- 
son and Railroad Sts., will be built by J. B. Martin. 


ANDERSON, 6. C.—The Toxaway Cotton Mills Co., 
H, P. McBrayer, Pres., will build a factory to hold 12,000 
spindles. 

ATLANTA, GA.—The Seri-Culture @ Mfg. Co., capi- 
talized at $250,000, will introduce in Georgia the culture 
and manufacture of silk. The object of the company is to 
produce the raw material and to build plants in different 
sections of the state. The company has already purchased 
2,500 acres of land on the line of the Gullulah Falla R. R 

CAMILLA, GA.—The Mitchell County Fertilizer Co. 
will build an ice factory. 

ROME, GA.—Local papers state that J. Park Bowie will 
rebuilt his stove works destroyed by fire, but will not use 
the same site. 

SAVANNAH, GA.—The Ludowici Roofing Co. will build 
a tile plant, at a cost of $75,000. 

BIRMINGHAM, ALA.—The Moore & Handley Hard- 
ware Co.’s storehouse and machinery building, valued 
= $40,000, were burned Oct. 8; the building will be re 
Pp aced. 

HUNTSVILLE, ALA.—The Merrimac Mfg. Co., of 
Boston, will add @ new mill to its plant here. 

TALLULAH, LA.—Bids are wanted until Oct. 22 for 
an oil nfill building, by J. M. Johnson, Pres. Madison 
Planters’ Cotton Oil Co. 

CHATTANOOGA, TENN.—A site has been secured by 
the Alabama Steel & Wire Co. for an iron furnace. Jos. 
E. Schwab, New York, is interested.——Plans have been 
drawn for the new factory of the American Brake-Shoe 
Co. 


_ MEMPHIS, TENN.—The contract for new shops, to cost 
$50,000, has been awarded to Geo. B. Swift Co., of Chicago, 
by the Illinois Central R. R. 

NASHVILLE, TENN.—The factory of the Nashville 
Chair & Carriage Co. was destroyed by fire, but will be 
rebuilt. 

CLEVELAND, 0.—The Snider-Hughes Co., builders of 
pumping machinery, has purchased land on Sheridan St., 
near the new Interstate Foundry Co.'s works, and will 
erect factaries for the manufacture of steam pumps. Plans 
for the new buildings have been drawn. 


INDIANAPOLIS, IND.—The Bradley Mfg. Co., Pitts- 
burg, has secured, through the Osborne Engineering Co., 
of Cleveland, the contract for the equipment of the plant 
of the Midland Portland Cement Co.; the contract for 
engines covers three 533-HP. each triple expansion 
Willans engines, connected to three 400-KW. Westing- 
house generators; also one 75-KW. Westinghouse electric 
generator and Willans engine, for lighting set; also one 
25-KW. Westinghouse electric exciter generator and 
Willans valve engine for same. C. H. Bradley, Jr., & Co., 
Pittsburg, will furnish feur 250-HP. Geary water tube 
boilers, in addition to the pumps, condensers, etc. 

MUNCIE, IND.—The Indiana Bridge Co., Chas, M. 
Kimbrough, Pres., will spend $25,000 to $50,000 in addi- 
tions to its plant, 

BOYNE FALLS, MICH.—A new $30,000 sash, door and 
lumber factory will be erected by Hood & Wright, Big 
Rapids. 

DETROIT, MICH.—Plans are being prepared by Baxter 
& O'Dell, Archs., for a brick paint shop, 88 x 370 ft., on 
Ferry Ave. and Riopelle St., to cost $28,000; American 
Car & Foundry Co., owners. 

CHICAGO, ILL.-A 2-story brick building, occupied by 
the Pittsburg Plate Glass Co., at Peck Court and Wabash 
Ave., was burned Oct. 8; loss, $250,000.~—Plans have 
been made for the new plant of the Hately Packing Co., 
to be located at 39th St. and West 48th Ave., and to cost 
$900,000.——Plans have been made for an 8-story factory 
of slow-burning mill construction, by Fritz Foltz, Arch. 
-——Plans have been made by Edgar S. Belden for a 4- 
story brick addition to the lard refinery of the Continental 
Packing Co., to cost $30,000. 

VANDALIA, ILL.—A new paper mill is being talked of 
and R. S. Fram is mentioned as one of the principal 
promoters. 

ST. PAUL, MINN.—The St. Paul Baking Co. is building 
a factory at 10th and Minnesota Sts., to cost $25,000. 

ST. JOSEPH, MO.—The Bird Canning Co. contemplates 
moving to Kansas City. 

ST. JOSEPH, MO.—K. M. Mitchell, Gen. Mgr. St. Joseph 
Gas & Mfg. Co., is quoted as stating that a new tar and 
felt plant will be built here during the coming year. The 
company has purchased a site of 280 x 270 ft. for the plant, 
and will expend $11,000 on the works. 

ST. LOUIS, MO.—The Holman Paper Box Co. will erect 
a 3-story brick factory, 146x177 ft., at 1015 South 8th 
St., to cost $50,000.——The Schwan Keduction Co. has 
been incorporated and will soon build a factory for the 
manufacture of aluminum, and other allied products. 

FORT WORTH, TEX.—The East St. Louis Cotton Oil 
Mill Co. has been organized and will begin building a 
plant Jan. 1, 

McKINNEY, TEX.—A. K. Parker is contemplating 
erecting two factories to cost $75,000. 

CRIPPLE CREEK, COLO.—The Bedford Gold Milling 
Co. contemplates erecting a reduction plant. 

ELDORA, COLO.—The Boulder Creek Mining & Power 
Co, has been organized at Bay City, Mich., with W. C. 
Penoyar, of Bay City, Pres. The company will build a 
100-ton cyanide reduction plant, and a 10,000-HP. electric 
plant; a dam will be constructed, and Pelton wheels used 
to develop power. 

CENTRALIA, WASH.—A $35,000 foundry and machine 
shop will be constructed by J. P. Symons & Co, 

TACOMA, WASH.—A site has been purchased by J. R. 
Turner, Pres. of the West Coast Wagon Co., anda 3-story 
wagon factory is to be erected and equipped at onze,—— 
Wheeler, Osgood & Co. will rebuild their sash and door 
factory at once.——A contract for a 2-story brick bottling 
building, 100 x 100 ft., to cost $30,000, has been let by 
the Pacific Brewing & Malting Co. 

REDDING, CAL.—The syndicate of Eastern capitalists 
which recently purchased the lumbering plant of Scott & 
Van Arsdale proposes to erect a mill of doyble the capacity 
intended by the former owners. s 

GARLAND, UTAH.—A beet sugar plant, to cost $650,- 
000, is to be built near here by the Utah Sugar Co.; also 
an electric light plant and power plant, to cost $200,000. 

SALT LAKE CITY, UTAH.—The Silver Bow Foundry & 
Machine Co. will move here and erect 4 plant for mangu- 
facture of smelting machinery and car wheels. 

MONTREAL.—The contract for the Canadian Pageific 
R. R, Co.’s shops, to cost $100,000, has been let to D. 
G. Loomis & Sons. 


HALIFAX, N. 8.—The Robb Engineering Co., Ltd., of * 


Amherst, N. S., it is reported, unable to sell its boilers 
and engines in the face of the high tariff of the United 
States, is about to establish a branch somewhere in the 
state of New York. With this end in view the Robb-Mum- 
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ford Boiler Co., of the United States, was incor- 
porated a few days ago under the laws of New Jersey, and 
active steps are being taken to push the project through. 
A. Mumford, of New York, is a member of the directorate 
and consulting engineer of the new company. 


MISCELLANEOUS CONTRACTS. 


FIRE Cal.—The contract for a fire 
engine has been let to W. S. Knott Co. for $4,300. 
DOCK.—Rensselaer, N. Y. — he Central Hudson Co., ac- 


cording to reports, will ‘build a concrete dock on Hudson 
Island. 


CANAL.—Long Island City, N. Y.—Surveys are to be 
made soon for the proposed canal to connect Jamaica Bay 
with Great South Bay. 

FIRE HOSE.—Prairie du Chien, Wis.—Bids are asked 
until Oct. 20 for furnishing about 1,000 ft. 2%-in. fire 
hose. Wm, M. Evans, Cy. Clk. 

PIER.—New York, N. Y.—The contract for a pier at 
North Brother Island for the charities and corrections de- 
partment has been let to Henry Spearin for $7,400. 

DREDGING.—New York, N. Y.—Bids are asked until 
Nov, 10 for dredging in Raritan Bay, N. J., as stated in 
our advertising columns. Lt.-Col. C. W. Raymond, U. 8. 
Engr. 

REDUCTION PLANT.—Wickenburg, Ariz.—Keports state 
that the Oro Grande Mining Co. is to put in a reduction 
plant, with a daily capacity of 500 tons, inside of five 
months. 

BOILER,—Boston, Mass.—Bids are asked by the super- 
intendent of streets until Oct. 22 for furnishing and in- 
stalling boiler in tug ‘‘Cormorant.’’ James Donovan, 
Supt. Sts. 

DREDGING.—New York, N. Y.—Bids are asked until 
Nov. 10 for dredging in Lennon Creek, N. Y., as stated 
in our advertising columns. Lt.-Col. C. W. Raymond, 
U. 8. Engr. 

DREDGING.—Mobile, Ala.—Bids for dredging on outer 
bar, Mobile Harbor, are asked until Nov. 12, as is 
stated in our advertising columns, Capt. Spencer Crosby, 
U. S. Engrs. 

DRY DOCK.—Washington, D. C.—The floating dry dock 
at Havana which was recently badly damaged is, accord- 
ing to reports, to be brought to the Pensacola, Fla., navy 
yard for repairs. 

WHARF EXTENSION.—Savannah, Ga.—Local press re- 
ports state that the Atlantic Coast Line is planning to con- 
struct an addition of 1,0U0 ft. to their wharves in this city. 
W. H. Wright is Supt. 

TELEPHONE PLANT RECONSTRUCTION.—Delphi, 
Ind.—The Carroll Telephone Co., with headquarters at 
Delhi, is said to have decided to reconstruct its entire 
plant at a cost of at least $15,000. 

VAULTS, ETC.—Denver, Colo.—Bids are asked by the 
Supervising Architect, Washington, D. C., until Nov, 12 
for safety vaults, vault doors in U. 8. int at Denver. 
Jas. Knox Taylor, Supervising Arch. 

TELEPHONE IMPROVEMENTS.—Cincinnati, O.—The 
capital stock of the City & Suburban Telephone Co. is to 
be increased to $173,250, the money to be used for ex- 
tension and the betterment of the service. 

SAFETY DEPOSIT VAULT, ETC.—Elwood, Ind.—Bids 
are to be asked soon by the First National Bank of this 
city for installing a steel burglar pooes safety deposit 
room and vault, to cost upwards of $10,000. 


DREDGING.—New York, N. Y.—Bids are asked until 
Nov. 10 for dredging in Woodbridge Creek, 7% J., as 
stated in our advertising columns. Lt.-Col. C. W. Ray- 
mond, U. S. Engr., Army Bidg., New York. 

PARK WORK.—Chicago, Ill.—Reports state that the 
Lincoln park board has decided to ask for an appropria- 
tion of $830,000 for park work. Of the amount desired 
$300,000 would go for repairing the sea wall. 

DREDGE AND SCOW.—Richmond, Va.—The city finance 
committee has been considering the question of appropriat- 
ing $30,000 for the use of the James River Improvement 
Committee in the purchase of a dredge and scow. 

RIPRAP.—Tompkinsville, N. Y.—Bids are asked until 
Oct. 17 for furnishing riprap stone to various light- 
house stations, as is described more fully in our adver- 
tising columns. Maj. Wm. T. Rossell, U. S. Engrs. 

MACHINERY HOUSING.—League Island, Pa.—The 
coutract for galvanized sheet-steel housing tor machinery 
of locomotive crane at the dry-dock, League Island, has 
been let to the Penn Bridge Co., Beaver Falls, Pa., for 
$889. 

RETAINING WALL.—Wellsville, O.—Bids are asked 
until Oct, 25 for building a retaining wall on Water St., 
about 800 cu. yds. excavation and 2,100 cu. yds. masonry 
will ae ae, H. H. Leith, Cy. Engr.; J. W. McQueen, 
Cy. Clk. 

DREDGING.—Newport, R. I—Bfis are asked until 
Nov. 10 for dredging harbors at Hyannis, Woods Hole, 
New Bedford, Fall River and Pawtucket, R. L., as stated 
in our advertising columns. Maj. Geo. W. Goethals, 
U. 8S. Engr. 

NATIONAL PARK.—Hot Springs, S. Dak.—The manage- 
ment of the National Home for Disabled Volunteer Sol- 
diers has began a movement to secure a national park 
of about 5,000 acres, to be improved in connection with 
the sanitarium. 

LEDGE REMOVAL.—New York, N. Y.—Bids are asked 
until Nov. 10 for removing ledge in North River and a 
small rock north of Governor's Island, New York Harbor, 
as stated in our advertising columns. Maj. W. L. Mar- 
shall, U. S. Engr. 

LAND DEAL.—Sault Ste. Marie, Mich.—It is reported 
that the Detroit, Mackinaw & Marquette Ry. Co. has sold 
to the Cleveland Cliffs Co. 100,000 acres of timber and 
agricultural lands in Chippewa, Marquette and Luse 
counties, Michigan. 

OIL PIPE LINE.—Cincinnati, O.—It is reported that ef- 
forts are being made to form a corporation for developing 
oil lands in West Virginia. A 200-mile pipe line to this 
city is one of the projects. E. A. Mead, Parkersburg, W. 
Va., is said to be interested. 

PARK.—Racine, Wis.—The question of a public park has 
been before the council and it has practically been decided 
to donate city land to the park association. A press re- 
port states that at least $50,000 will be expended for im- 
provements within the next year. 

NAVAL SUPPLIES.—Washington, D. C.—Bids are asked 
by the bureau supplies and accounts, Navy department, 
until Oct. 2, for furnishing cement, sand, lumber, ex- 
panded metal, etc., for the Portsmouth (N. H. ) Navy Yard. 
A. 8. Kenny, Paymaster-General, VU. S, 

DREDGING.—New York, N. Y.—Bids ‘are asked until 
Nov. 13 for dredging in ‘Keyport Harbor and Matawan 


Creek, Raritan, South and Elizabeth Rivers, Shoal Har- 
bor and Compton Creek, N. J., as stated in our adver- 
tising columns. Lt. Col. C. W. Raymond, U. 8. Engrs., 
Army Bidg., New York. 

PARK IMPROVEMENTS.—Jersey City, N. J.—The 
matter of an appropriation of $100,v00 for park extension 
and improvement is in the hands of the city finance com- 
mittee. Of the sum $60,000 would probably go for ex- 
tending Riverview Park and the rest for improving La- 
fayette and Columbia Parks. 


DREDGING.—Boston, Mass.—Reports state that the 
harbor and land commissioners have rejected all bids for 
dredging off the southerly shore of South Boston. At the 
recent opening of proposals for this work the New England 
Dredging Co. and the Eastern Dredging Co., both bid 
22 9-10 cts. per cu. yd, and the Bay state Dredging Co 
24% cts. 

DREDGING.—Sonora, Cal.—Col. J. E. Doolittle and 
others, so it is reported, have secured control of the La 
Grange Hydraulic Co.’s ditch and will expend $35,000 in 
repairs. The party is interested in dredging on the Tuo- 
lumne River and it is their intention to install an 
electric plant on the ditch, for obtaining power to run 
their dredges. 

STATE PARK.—San Francisco, Cal.—The Redwood Park 
commission has voted to purchase 3,800 acres of redwood 
timber land in Santa Clara county for a state park. The 
last legislature appropriated $250,000 for this purpose and 
this was the sum paid for the land. Prof. Wm. R. Dudley, 
of Stanford University, Palo Alto, Cal., is a member of the 
commission. 

RECREATION PIERS.—New York, N. Y.—The plans 
for a recreation pier at the foot of Market St., East River, 
have been approved by the dock department and work 
will begin inside of three months. Plans and specifications 
are also to be prepared for a recreation pier »UO ft. long 
and WW ft. wide, to be built between Slst and 52d Sts., 
South Brooklyn. 

FLOOD PROTECTION.—Buffalo, N. Y.—The public 
works department has completed plans for the improve- 
ment of Buffalo River and Cazenovia Creek. It is pro- 
posed to have the improvement extend from the city dock 
line near Katherine St. to the city .ine at Buffalo River, 
and from the junction of the creek and river to Cazenovia 
Park. It is also proposed to cut an outlet from the river 
to Lake Erie. 


BOILERS.—Hampton, Va.—We are informed that the 
following bids were received Aug. 22 tor furnishing and 
erecting three 150-HP: boilers for the N. H. D. V. 8S. home 
at this place; W. H. H. Peck, treasurer: James Reilly 
Repair & Supply Co., West St., New York, $8,028; Crook, 
Horner & Co., North Howard St., Baltimore, Md., $9,071; 
Wallace, Stebbins & Sons, Charles and Lombard Sts., 
Baltimore, Md., $7,972. 

TUNNEL.—New York, N. Y.—A local press report quotes 
Chas. 8. Drummond, Pres. New York & Brooklyn R. KR. 
Co. ,as stating that the East River tunnel of the company 
is to be commenced at once and is to be in operation by 
July, 1004. According to plans the tunnel is to be uv ft. 
below water level. It will be an immense steel tube, large 
enough for double tracks. The cost is estimated at be- 
tween $4,500,000 and $6,000,000 

TELEPHONE SERVICE.—Wilmington, Del.—The Inter- 
national Telephone Co., 8S. B. Rhinehardt, Waynesboro, 
Pa., president, has filed a deed of trust for $100,000,000. 
The deed covers plants already secured, patents, general 
telephone apparatus and franchises to be secured. It is 
said that the company proposes to compete with the Bell 
system and will furnish telephone service at two cents a 
message. It already has one plant in operation in 
Louisiana, 

CAPE MAY, N. J.—Press reports state that a syndicate 
is to develop the meadow lands at this place at a cost of 
$600,000. The company, which is supposed to include 
Geo. Gould, of New York, has already purchased two miles 
of ocean frontage in the East Cape May beach tract. In 
addition, meadow land running back 1% miles from the 
ocean has been bought. It is proposed to pump the mud 
from this meadow to the beach front, leave an artificial 
lake in the rear and skirt the beach and lake with a four- 
mite drive. 

PUBLIC BATHS.—New York, N. Y.—The following bids 
were received by the borough president for a public bath 
at 109th St.: Alfred Nugent & Son, $125,000; Alfred Bein- 
hauer, $124,383; Louis Wechsler, $1: 28,000; Thos. . 
Leahy, $127,895: Thos. Cockerill & Sons, $118,900; Walter 
Read & Co., $118,000; P. J. Carlin & Co., $119,000; Kelly 
& Kelly, $132,708, and Murphy Bros., $108,630. The con- 
tract for a public bath at Allen St. was let to Murphy 
Bros., for $91,528, and the same firm also secured the con- 
tract tor West 41st St. bath at $91,52s 


LAKE IMPROVEMENTS. D. C.—At the 
last session of Congress an appropriation of $20,000 was 
made for the expenses of a commission, to be appointed, to 
investigate the practicability of endeavoring to maintain 
and, if possible, raise the level of the great lakes. This 
commission was to work in conjunction with a similar 
commission of the British government. It is said that the 
matter will soon be taken up and the commissioners ap- 
pointed. One of the projects for accomplishing the deep- 
ening of the lake consists of the construction of a dam at 
the lower end of Lake Erie that would raise the level of 
that body of water three feet. This, it has been estimated, 
would raise the level in both Lake Huron and Lake 
Michigan. 

DRY-DOCK.—Charleston, 8. C.—The following bids were 
received by the bureau of yards and docks, Navy Depart- 
ment, Washington, D. C., on Oct. 11, for construeting dry- 
dock No. 1 of concrete and granite, exclusive of the pump- 
ing plant and caisson at the navy yard, Charleston, 
authorized cost, $1,250,000; (1) dry-dock and accessory 
structures complete; (2) alternate proposals for entire 
work to include modifications in some of the details of 
construction; (3) if longer time for completion than that 
required .n specifications is required bids may be sub- 
mitted under this item; (4) amount to be added to or 
deducted from (1) together with price each for capstans, 
bollards, cleats, winch heads, etc., for any increase or 
decrease in length of dry-dock; (5) amount to be deducted 
from (1) if dredging is omitted; (6) amount to be deducted 
from (1) if that portion of crane track and turnout not 
included within the concrete mass of dry-dock, together 
with all steel rods connecting crane track piers with the 
walls of the dry-dock are omitted; (7) amount to be de- 
ducted from (1) if all of that portion of quay walls be- 
yond the line at apron where elevation of base changes 
from that of the dry-dock proper to that of quay walls 
proper is omitted; (S) amount to be deducted from (1) if 
all sheet piling encasing the walls of dry-dock, except 
from apron te a line 35 ft. inside of outer gate sill is 
omitted, and wood forms in accordance with paragraph 
82 of the specification are substituted to hold the water- 
proof course in place and for depositing concrete; these 
forms to be left in place. The contractor shall furnish all 
sheet piling necessary for the prosecution of his work: 
(9) amount to be deducted from (1) if the capstans and 


foundations for same above an elevation ¢ 
below the coping level are omitted; (10) am 
aucted from (1) if railings shown are omitt« 
to be deducted from (1) if the waterproot " 
bottom of the dry-dock structure and enc): ic 
13 ft, 6 ins. inside of the sheet piling arou: “s 
the dock and a line 46 ft. inside of the 

omitted; (12) amount to be deducted from | 

thing omitted except the 1:3:6 concrete; (15) rag 
deducted from (1) per cu. yd. of the 1:: mA 
omitted; (14) amount to be added to (1) if al) 
are furnished in place in accordance with th: 

of the specification: Southern Engineering « 
Co., Charleston, S. C., (1) $1, 213,500, (4) $1 
$2,000, bollards "$209, cleat > winch head » 
(6) $11,000, (7) $42,910, (8) $21,974, S13 
(11) $8,527. (12) $16,088, (13) $4.45 a cu. ya., 
Norcross Co., Worcester Mass., (1) 
$1,531, capstan $2,582, winch head $04, Clea 
block slides $394, (5) $88,550, (6) $13,466, (7) 
$49,516, (9) $17,918, (10) $3,929, (11) 311, 041, ( P 
(13) $5.12 per cu. ’yd., (14) $48,129; N. Y. 
Jewell Filtration Co., 15 Broad St., New York 

617, (4) $1,651, capstan $3,200, bollards $200), 

winch heads $55, (5) $84,000, (6) $12,290, (7) « 

$20,000, (9) $21,000, $3,200, (11) $10,500, | 

(13) $5.67 per cu yd., (14) $69,000; John - 
Broadway, New York, (1) $1,406,024; (4) $1.4 ms 
head $52, bollard $300 ring bolt $17,50, shore : ings 
>1U.00, capstan $2,070, capstan G $4,215, ck 

(5) $145,544, (6) $10,767, (7) $56,380, (S) $40,600 
213, (10) $2,578, (11) $31,044, (12) $24,954, (1: , 
cu, yd., (14) $57,546; Virginia Engineering « u 
tion Co., Richmond, Va., (1) $1,159,450, (4) 51 
stan $2,500, bollard $225, cleat $20, winch hea 
$35,000, (6) $8,000, (7) $386,000, (5) $35,000, 
(10) $20,000, (11) id 000, (12) $18,000, (13) $4 pe 
(14) $50,000; H. E. Talbott & Co., Dayton, O., ( 13 
v00, (4) $1, 496, (5) $90,000, (6) $18,: 204, (7) 
$46,465, $13,047, (1U) $2,000, (11) $6,000, 
(13) $5 per cu. yd., (14) (5v-ft. piles) $156,000; bP, | 

& Co., Brooklyn, N. Y., (1) $1,820,981; (2) 934.27) 
36 mos. for (1), 30 mos. for (2), (4) $1,636, capstan 2 4 
bollard $737, cleat $27, winch head $60, door to 
$205, $70,000, (6) $14, 179, (7) $99,747, (9) $19, hi, 
$4, 12: (11) $24,000, (12) $22,720, (13) $6, (14) $02,775 


U. S. POSSESSIONS AND CUBA. 


RAILWAY.—Alaska.—Surveyors have finished 

the Alaska Central R. R. from Resurrection Bay to Yuk 
a distance of nearly 40U miles. They are reported 
found a feasible pass across the Alaskan mountain rang 
between Catwell and Susitna Rivers. The government ha 
established a post office at Vistuska, which wil! be th: 
terminus of the road on Resurrection Bay. Engineer A 
wood’s party has discovered coal fieids nearly 200 mile. 
square between Catwel] and Tanana Rivers. The veins ar 
exposed to a depth of 1,000 feet along the river banks. | 
Tanana Valley the party found gravel banks SW to 3.4 
feet high which are gold bearing. They must be w 
by the hydraulic process. Mr. Atwood states that the 
found is equal in quality to the best bituminous 
Puget Sound. The entire Tanana Valley is capable o: 
agricultural development. It has rich timber and abound 
in game, 4 


coal 
i ¢ 


FOREIGN CONTRACTS— EXPORT NEws. 


GAS PLANT SUPPLIBES.—Glasgow, Scotland.—Bids are 
wanted by the Gas Department, 45 John St., Glasgow, 
until Oct, 28, for furnishing gas plant supplies. 

RAILWAY.—St. Petersburg, Russia.—Reports from this 
city state that the construction of a railway between 
Blagovestchensk and Sretensk will be shortly decided o: 

WATER-WORKS.—Kilkenny, Ireland.—Bids are asked 
until Oct 21 for supplying the materials and constructing 
water-works for Kilkenny. Michael Buggy, Solicitor for 
Corporation. 

ELECTRIC PLANT.—Bloemfontein, S. A.—Report 
state that the contract for the electric plant to be 
stalled by the municipality will be let through Davis « 
Soper, of London. 

RAILWAY MATERIALS.—Adelaide, South Australia. — 
Bids will be received by the Agent- -General for South 
Australia, at London, England, until Oct. 29 for furnish- 
ing various railway supplies. 

MACHINE TOOLS, ETC.—Hong Kong, China.—The 
Hong Kong & Whampoa Dock Co., Ltd., Hong Kong, 
is reported, will shortly be in the market for machine 
tools, electrical equipment, etc., for the extension of its 
docks 

ELECTRIC TRAMWAY EQUIPMENT.—St. Petersburg, 
Russia.—Bids will be received by the municipality until 
Nov. 1 for converting the municipal tramway lines {into 
electric systems, together with the installation of a 
power house. 

BRIDGE RECONSTRUCTION.—Manchester, Eng.—De- 
signs and bids are wanted for reconstructing Prince's 
Bridge over the River Irwell. Contract closes Nov. 29. 
General conditions obtainable of the City Surveyor, Town 
Hall, Manchester, 

ELECTRIC RAILWAY.—Japan.—The Haujin Electric 
Ry. Co., recently incorporated, is said to be negotiating 
for American capital to be utilized in constructing a 
electric railway from Osaka to Nobe. A. N. Brady, of the 
Osaka Gas Co., Osaka, may be able to furnish further in- 
formation. 

POWER PLANT EQUIPMENT.—Shanghal, China.—Biis 
will be received by the Shanghai Municipal Commission 
not later than Oct. 30 for supplying two 5v0-KW. 
alternators, switchboards, and two condensers and ¢ir- 
culating pumps. Specifications may be had of Preece & 
Cardew, § Queen Anne’s Gate, Westminster, London, 
for £1 Is. 

ELECTRIC RAILWAY.—Pietermaritzburg, Natal.—Tbe 
“‘Anglo-African Argus’ has stated that a system of «lec- 
tric tramways is proposed for Pietermaritzburg, and that 
the borough engineer and borough electrical en er 
have already drawn up plans for a single line 4% miles 
in gage. The cost of the work wil! 
about £75 

PORT —Algiers.—Consular reports 
state that the French Government has published a 4 
authorizing the Algerian Chamber of Commerce to bo!row 
a sum of 795,000 francs ($153,435), which will be p! ’ 
in virtue of subsidy, at the disposition of the Algerian 
Government for the execution of works to improve ‘he 
port of Algiers. 


WATER-WORKS MATERIALS.—Callao, Peru.—bids 
will be received until Now. 29 for supplying a con- 
siderable quantity of cast- iron pipe, 2 to 2% ins., 
special castings, tees, valves, hydrants, etc., for the C 


lo 


water-works. Address the Secretary, Conceyo Previnc: 
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. d specifications may be purchased from 
Co. Liverpool, for $25, which sum will 
. refanded on receipt of a bona-fide bid. Mi 

y ONSTRUCTION.—Brussels, Belgium.—Bi 

RAILWAY ee Societe Nationale des Chemins de Fer 
\icinaux, 14 rue de la Science, Brussels, until Oct. 29 

~ the construction of railway from Vielsalm to Lierneux. 

je upset cost of the work is $42,083, and a deposit of 
<4.240 is required to qualify any tender. Conditions of 
chtract may be obtained of M. Pourbaix, 15 rue des 

ingt-deux, Liege, on payment of one franc. 

sANITARY WORKS.—Montevideo, Uruguay.—Bids are 
-ked until Dec. 15 for constructing the following works 
or the Government of Uruguay: A rock tunnel, 1,278 
yeters in length, 3 m. 65 in height and 3 m. in width; 
ain collector, 1,557 meters plus 1,283.30 m. in length. 
\ secondary collector, 2,016 m: in length. The auxiliary 
ollectors, effluents and inspection chambers, etc. Plans 
-jecifieations, etc., may be had at Consulate of uv ruguay, 
. Edinburgh Mansions, Howick Place, Victoria St., S.W., 
London, Eng. 

3MELTER.—Mexico.—A contract will soon be awarded 
ny the Yaqui Copper Co. for erecting a 1,000-ton smelter 
‘| Campo, Santa Nino, State of Sonora, Mex., to cost 
tbout $400,000. The capacity of the plant will eventually 
« increased so as to handle 5,000 tons of ore daily. The 
ompany is capitalized at $5,000,000, and has offices at 
17 Broadway, New York. W. P. Harlow, Pres., of No- 
vales, Ariz., is now stopping at the Waldorf-Astoria 
Hotel, New York; M. E. Harby, 20 Broad St., New York, 
is Vice-Pres. 

RAILWAYS.—Orange River Colony, South Africa.—It 
s officially announced that the Administration of the 
Orange River Colony contemplate the expenditure of 
£2,200,000 on railway extensions, including the following 
lines: Jagersfontein to Kimberley, through Paardeberg 
Drift; Eland’s River, along the left bank of the Wilge 
River to Vereeniging, giving a shorter journey by 41 
miles from Durban to Johannesburg; and the completion 
of the Bloemfontein-Sannah’s Post-Thaba ’Nchu-Lady- 
brand line, now under way. 

RAILWAY.—Venezuela.—A concession has recently been 
granted by the Venezuelan Government for the construc- 
tion of a single track railway from Maracaibo to Parija. 
The concession is for a period of 99 years, and stipulates 
that work is to be commenced within 12 months, and be 
finished within another 12 months; also that the conces- 
sionnaires shall establish a steamship line between Bar- 
ranquita and Maracaibo; and that the materials, machin- 
ery, tools, instruments needed in the construction shall 
be exempted from duties and impost, excepting the stamp 
tax. 


COLD STORAGE AND REFRIGERATING PLANT.— 
Buenos Ayres, Argentine.—A company entitled ‘‘La 
Blanca” has been organized in Buenos Ayres with a 
capital of $1,500,000 gold for the purpose of engaging in 
the business of frozen meats. A plant will be erected at 
Barracas del Sur, a suburb of this city. The refrigerating 
plant will have a capacity for handling 5,000 sheep and 
250 cattle daily, and the machinery will be ample to 
freeze 1,000,000 sheep and 50,000 head of cattle annually, 
while the storage capacity will accommodate 70,000 car- 
casses of sheep and 4,000 carcasses of cattle. 

ELECTRIC RAILWAY.—Santos, Brazil.—It is reported 
that a system of electric railways will be constructed in 
this city, to be about 10 miles in length, and that con- 
tract and orders for equipment have already been placed 
with American concerns. The firms securing awards for 
this work are: Power-house equipment, James Mitchell 
& Co., of Rio Janeiro, representing the Brazilian interests 
of the General Electric Co.; boilers, Babcock & Wilcox, 
Broadway and Liberty Sts., New York; car trucks, Peck- 
ham Manufacturing Co., Engineering Bldg., New York; 
McIntosh, Seymour & Co., 26 Cortlandt St., New York; 
engines, A. L. Ide & Sons, Springfield, Ill. 

POWER PLANTS.—India.—A proposition to build two 
water-power plants is being promoted, and J. N. Tata, of 
Bombay, now on a visit to this country, is one of the 
interested parties. One plant is to be built on the Doodh 
Sagar River, located at a point about 300 miles north of 
Bombay, where there is said to be a waterfall 2,600 ft. 
in height. It is expected that 50,000 HP. will be available 
all the year round. It is proposed to furnish energy to 
operate some 60 miles of railroad in the vicinity. The 
other scheme is to furnish the city of Bombay with power 
for the purpose of operating electric traction lines and 
lighting the city, also supplying energy for manufacturing 
purposes in that city and vicinity. The power is to be 
transmitted from Neral, about 40 miles distant. Mr, Tata 
~~ = —_ at the office of Tata & Co., 82-88 Wall St, 
New York. 


RAILWAY.—Mexico City, Mex.—C R. Hudson, Gen. 
Freight and Passenger Agt. Mexican Central Ry., while 
stopping in St. Louis, Mo., during the week of Sept. 20, 
stated as follows regarding a new line to be built by this 
company: ‘‘The Mexican Central Ry. Co. let the contract 
in Mexico City last week for the construction of a line 
from Tuxpan to Manzanillo, on the Pacific coast. This 
road is 120 miles long and will be constructed within 26 
months. It opens an undeveloped agricultural country 
and is the first railway from Central Mexico to the Paci- 
fic coast, thus affording an excellent route for commercial 
traffic westward. The Mexican Central is also building 
a cut-off from Tampico, on the Gulf coast, to the City 
of Mexico, saving 500 miles as traversed over the present 
route. The 54 railway companies in Mexico are just now 
engaged in a general work of improving their roadbed and 
enlarging their traffic. There are, approximately, 8,000 
miles of railway in Mexico.”’ 


_ RAILROAD,—China.—Stewart Brice, Secy. China-Amer- 
ican Development Co., 59 Wall St., New York, has an- 
nounced that he has received information officially from 
Pekin that an Imperial decree has been issued consenting 
to the agreement made between the China Development Co., 
of the one part, and Sheng Kung Pao, Viceroys Chang 
Chih-tung of the Hukuang province and Tao Mu, formerly 
of the two Kuang provinces, of the other part, by the 
terms of which the China-American Development Co. 
will construct its grand trunk railway line between Can- 
ton and Hankow, on the Yangtse Kiang River, projected 
in 1895 by William Barclay Parsons, C. E., of New York, 
and others, and for which a concession has since been 
sought The new road is to be known as the Yueh-Yan 
Railway. The line will be 700 miles long, with branches 
aggregating about 200 miles more. Work was begun on 
it from the Canton end in September last, and the first 
section of 30 miles is expected to be completed in about 
eight months. The road will be built almost entirely by 
American capital. The American-China Development Co. 
's Capitalized at $600,000, which will now be increased. 
RAILWAYS.—Russia.—The Czar of Russia has com- 
manded that the construction of the railway line connect- 
ing St. Petersburg with Petrozavodsk be started in 1903 
at the expense of the State. The Governor of the Pro- 
ee of Olonetz has been informed to that effect. The 
ritish Consul-General has reported that while continuing 
the building of railways that had previously been com- 


menced, the Russian Government made final dispositions 
for the construction of the following lines:—Orenburg- 
Tashkent —To run from Orenburg southward to Tletski 
Zaschita; thence in a southwesterly direction past the 
north shore of the Caspian to Kazalinsk on the Syr Daria 
(Jaxartes) and beyond, along the valley of that river 
through the towns of Perovsk, Djulek and Turkestan; 
deflecting then somewhat northwards from the Syr Daria, 
and passing through Chemkent it will reach Tashkent. 
The whole distance to be traversed by the railway will 
be 1,160 miles. The importance of this line consists 
mainly in its strategical character. The work of construc 
tion of the railway was commenced on its northern and 
southern sections simultaneously in October last. 
Bologoi-Sedlets.—This line will be 667 miles long, is to 
serve as a second connection between St. Petersburg and 
Poland, as also with the wester? frontiers of Russia. St 
Petersburg-Viatka.—The main trunk Northern St. Peters- 
burg-Viatka line is to run over an extent of 837 miles. 
The Second Ekaterininsk Line.—This line is projected to 
run over a distance of 270 miles. It will start from 
Volnovakhi Station of the Mariupol Line, to the last sta- 
tion of the Ingul branch, through Pologi, Alexandrovsk 
and Nikopol. The construction of this line has been 
found necessary in order to expedite the carriage of goods 
in the Donetsk region in view of the constant congestion 
of the Ekaterininsk Railway. 

HARBOR WORKS.—Cape Town, South Africa.—The 
Cape Government proposes expending something like 
£3,500,000 in harbor works, and has appointed a commis- 
sion composed of H. H. Hammersley Heenann, Engineer 
and Gen. Mgr. to the Harbor Board, and W C. Methven, 
M. I. C. E., to report on the proposed plan. The new 
departures, with their respective estimated costs, are given 
in brief as follows: The extension of the South Pier 
elbow southward by a pier 1,200 ft. long situated on the 
harbor side, having a depth of water of over 40 ft. This 
pier will be fully equipped with sheds, electric cranes, 
railways, roads, lighting service, water supply system, 
surface drainage, etc., the estimated cost being £372,000; 
the widening of the South Arm by the construction of a 
quay wall 2,200 ft. long, having a depth varying from 
20 ft. at the inner end to over 40 ft. at the outer end, 
fully equipped with sheds, electric cranes, railways, etc.. 
as the proposed extension to the South Pier, estimated 
cost £321,000; building of a quay wall with reclamation 
works from the foot of South Pier, southward to Adder- 
ley St. Pier, the wall having a length of 3,300 ft., and 
a depth of water at low water of 20 ft., the quay to be 
equipped with sheds and appliances similar to the South 
Pier and South Arm, the cost of the whole works being 
estimated at £525,000; construction of a pier at the foot 
of Adderley St., 675 ft. long, fully equipped with sheds 
cranes, etc., as the forenamed works, the total estimated 
cost being set at £762,000; extension of quay wall or 
reclamation works south of proposed Adderley St. Pier, 
including rubble mounds, the wall being 1,350 ft. long, 
with about 20 ft. depth of water at low water, at an esti- 
mated cost of £263,757; construction of a concrete mole 
7,000 ft. out from Craig's Battery, having a depth of 9 
ft. above low water ard an average length of 40 ft., at an 
estimated cost of £756,000; construction of storm 
water drain, at a cost of £85,000; construction of a 
temporary timber jetty on the foreshore south of Adder- 
ley Pier, at a cost of £35,000. Extension of the Breakwater 
by 1,000 ft. in block concrete, at a cost of £325,000; pro- 
vision of two 1,000-ton capacity 8%-knot dredgers, at a 
cost of £80,000; four stationary reclamation dredgers, of 
a capacity of 50 tons per hour to a maximum distance of 
2.000 ft., £32,000; and piping and floats, £5,000; tota! 
estimated cost, £117,000. The grand total is £3,561,757 


CONTRACT PRICES. 


PAVING.—New Joliet, I1l.—The Conway Paving Co 
has received the contract for paving Whitley Ave. with 
asphalt, between Rowell and Baker Aves., about 3,000 sq 
yds., at $1.90 per yd. 

ASPHALT PAVING.—Vallejo, Cal.—The following bids 
were received by the Bureau of Yards and Docks, Navy 
Department, Washington, D. C., on Oct. 11 for construct 
ing 80,000 sq. ft. of asphalt pavement at the Mare Island 
Navy Yard: Barber Asphalt Paving Co., 23 8-9 cts. per 
sq. ft.: time, three months. 


DREDGING.—Tampa, Fla.—Capt. Frank R. Shunk, U 
S. Engrs., St. Augustine, Fla., received the following bids 
for dredging at Orange Mills Flats, St. Johns River, Fla., 
270,000 cu. yds.: D. M. Baker, Jacksonville, Fla., 29 cts 
cu. yd.; George T. Warner, Savannah, Ga., 14.4 cts.: P 
Sanford Ross, Inc., Jersey City, N. J., 12 ets. 

STREET SWEEPINGS.—Brooklyn, N. Y.—Thos. F. 
Galwey, of the department of street cleaning, New York, 
informs us that H. Milton Kennedy, 1110 Temple Bar, 
Brooklyn, submitted a bid on Oct. 13 for the final dis- 
position of ashes, street sweepings, etc., in the Borough 
of Brooklyn, at 35 cts. per cu. yd., apparently the only 
one received. 


CEMENT WALKS, ETC.—Indianapolis, Ind.—The board 
of works has recently received bids for cement walks in 
West St., as follows: J. D. Hoss, stratified curb and 6-ft 
walk, $1.66; combined curb and 6-ft. walk, $1.57: approach 
walks, 37 cts.; sodding, 18% cts. Henry Maag, 6-ft. walk 
and curb, $1.46; 3-ft. walk (approach walks), 36 cts.: 
sodding, 19 cts. 

SEWER.—Milwaukee, Wis.—The following bids were re- 
ceived by the board of public works on Oct. 2 for build- 
ing 1,426 ft. of brick sewere and 380 ft. of pipe sewer in 
39th and Galena Sts., (1) brick, (2) pipe: W. T. Werner. 
(1) $4.07, (2) $1.90; John J. Grilley, (1) $4.50, (2) $2; 
George Zimmermann, (1) $4.19, (2) $1.80: Herman Hohen- 
see, (1) $4.60, (2) $1.70; E. Bowler, (1) $4.50, (2) $1.80. 

ROAD WORK.—Baltimore, Md.—The county commis- 
sioners awarded the contract Oct. 1 for the construction 
of the new road in the Third and Fourth districts to 
Thomas J. Hardin, as follows: excavating, 26 cts. per 
eu. yd.; dray masonry, $3.50 cu. yd.; cement masonry, 
$5.25 cu. yd.; 12-in. pipe, 50 cts. per lin. ft.; 15-in. pipe. 
§ 18-in., 90 cts.: 24-in., $1.25; lumber, $36 per 

CULVERTS.—Haddonfield, N. J.—The borough council 
opened the following bids on Oct. 1 for the construction of 
culverts on Main and Tanner Sts.: James McGlathey, brick 
per lin. ft., $2.74; terra cotta, $2,18; line manholes, $25: 
junction manholes, $40. Walter D. Stone, brick, $2.79: 
terra cotta, $2.13: manholes, $25; junction manholes, $45. 
J. H. Touchheim & Co., brick, $3; terra cotta, $2.30; man- 
holes, $40; junction manholes, $50. 

STENCIL SIGNS.—New York, N. Y.—President Cantor 
of the Borough of Manhattan received bids Oct. 8 for street 
signs and illuminated for the Borough of Manhattan, and 
contracts for the same will probably be awarded as fol- 
lows: for furnishing 600 or more street sign boxes on 
existing electric light poles, to be maintained for one year, 
New York Edison Co., $12.50 for each box sign or $10 for 
stencil sign; for 800 or more large street sign boxes of 
fancy design for use at important thoroughfares or cor- 
ners, for both electric and gas light poles, Joseph A 
Early, blue glass signs, $18.98; stencil] signs, $16.98. 


DREDGING.—Montgomery, Ala.—The following bids 
were received by Lieut. R. R. Raymond, U. S. Engrs., 
Montgomery, on Oct. 8, for dredging at West Pass en 
trance to Apalachicola River, Fla.; Samuel W. Skinner, 
Wilmington, N. C., 27 cts. cu. yd. for dredging at mouth 


of river; National Dredging Co., Wilmington, 27 cts. for 


dredging in Luix Channel, 29 cts. for dredging bar at 
mouth of Apalachicola River 


RIPRAP BREAKWATER.—New York, N. Y.—The fo! 


lowing bids were received by S. M. Mansfield, U. S. Engrs., 


on Oct. 6, for building a riprap breakwater at Sag Harbor 
Riprap in place, 6,600 tons of 2,240 Ibs.: John Beattie, Jr 
and Peter Beattie, Leete’s Island, Conn., $2.17; Romano V 
Perini, 154 Bleecker St., New York, $1.47; Julian C 
Smith, 100 William St., New York, $2.34; Peter Lyman, 
S4 Walworth St., Brooklyn, N. Y., $1.37 (acceptance rec 
ommended); E. S. Belden & Sons, Hartford, Conn., $1.88 
SEWERS.—Erie, Pa.—The council awarded the follow 
ing contracts on Oct. 6 for constructing sewers: 19% ft. of 
IN-in. tile sewer In 22d St., Dennis O'Brien; straight pipe, 
$1.40; branch pipe, $1.40; 9-in. pipe, 40 cts.; manholes 
S20; 200 ft. of 9-in. sewer in German St., David Jones 
straight pipe, 64 cts.; branch pipe, S84 cts.; 6-in. pipe, 3) 
ets.: manholes, $40; 9-in. sewer in German St., Edward 
Driscoll, straight pipe, 77 cts.; branch pipe, $1; 6-in. pipe 
35 «6cts.; manholes, $34; 600 ft. of 12-in. sewer in Third 
St.. D. O’Brien, straight pipe, $1; branch pipe, $1.25; 6 
in, pipe, 30 cts.; manholes, $36; %-in. sewer in State St., 
Edward Driscoll, straight pipe, 68 cts; branch pipe, 
ets.; 6-in. pipe, 35 cts.; manholes, $30 
SEWERS.—Lancaster, Pa.—The street committee. of 
councils awarded the following contracts on Oct. 7 for 
constructing sewers: Lemon St., Pine to College Ave 
24-in. pipe, excavation, Herman Schweers, $1.45 earth 
$1.44) rock; Chas. L. Stauffer, $1.39 earth, $1.90 rock 
(accepted); New St Charlotte to Mary, 24-in. pipe, 
Herman Schweers, $1.37 earth, $1.44) rock (accepted); 
Chas. F. Stauffer, $1.41 earth, $1.90 rock: College Ave., 
Lemon to James, 18-in. vitrified pipe, Herman Schweers, 
‘1 ets. earth, $1.90 rock; Chas. F. Stauffer, 89 cts. earth 
rock (accepted): property of Henry Brodecker, be 
tween Love Lane and Laurel and Union and Wabank, 
24-in. pipe, Herman Schweers, $1.28 earth, $1.90 rock 
(accepted); Chas, F. Stauffer, $1.31 earth, $1.90 rock. 
SEWERS.—Scranton, Pa.—John E. Roche, Dir. Pub 
Wks., received the following bid from Ruch & Miller, 1345 
Arch St., Philadelphia, on Oct. 6, for constructing a sys 
tem of sewers in the 19th district. The work will include 
about 64,805 ft. of brick and pipe sewers, from 8-in. to 
63-in., 364 manholes, seven manholes, 165 catch-basins, 
and about 26,100 ft. of 6-in. pipe for house connections; 
average depth, 11 ft.; about 20% rock and 80% earth ex 
cavation. Joseph P. Phillips, Cy. Engr.: sewer complete 
with stone cover basin and full lining in tunnel, per lin 
ft., $2.88; sewer complete with Pierce or other casting 
cover basin and full lining in tunnel, per lin. ft., $2.77% 
(accepted); extra basins (stone cover), each $95; extra 
basins (casting cover), each $65; extra manholes, each, 


350; extra house connections per lin. ft., 50 cts.; tunnel * 


arch lining per lin. ft., $2.75 


WATER PIPE.—Finlay, O.—The following bids were re 
ceived by the council on Sept. 10 for constructing the new 
water-works pipe line: Fred. Kleinman, Findlay, either 
brick or iron pipe, 70 cts. a ft.; total, $39,200. John M 
Healey, Chicago, either pipe, 75 cts.; total, $42,000; well 
connections, 68 cts. a ft.; total, $7,020. Thacher & Shur 
ley, Toledo, iron pipe, 82% cts. a ft.; total, $46,200; brick 
pipe, 81 cts. a ft.; total $45,360; well connections, 76 cts 
a ft.; total, 86,840. T. C. Brooks & Sons, Jackson, Mich., 
iron pipe, S89 cts.; total, $49,840; well connections, 60 cts. 
total, $5,400. Kerlin Bros., Toledo, iron pipe, $3,450 a ton: 
brick, $1.24 a ft.: laying iron, $1.20 a ft.; vitrified, $1.29 
a ft.: well connections, 65 cts. E. C. Campfield, Findlay, 
complete line, iron pipe, $220,000; complete vitrified pipe. 
$155,189; complete, spiral iron pipe, $148,195. The United 
States Cast-Iron & Foundry Co., Cincinnati, iron pipe, 
$34.95 a ton; total, $147,894. The National Supply Co., 20- 
in. pipe, $36.60; S8-in. pipe for well connections, $35.10 
Massilon Iron & Steel Co., Massilon, 20-in. iron pipe, 
$55.50 a ton; 8-in. pipe, $34. Royal Sewer Pipe & Fire 
Brick Co., vitrified pipe, inspected at factory, $1.17 per 
ft.; Findlay inspection, $1.30: total, $75,115. American 
Sewer Pipe Co., Akron, vitrified pipe, $1.34 a ft.; total, 
$75.15. 

WATER PIPE.—Weiser,Idaho.—The following bids were 
received by E. W. Cummings, Consult. Engr., 70 Dexter 
Bldg., Seattle, Wash., on Oct. 3, 19%)2, for pipe and other 
materials for the water-works at Weiser, (1) 47 hydrant 
(2) 36 valve boxes, (3) furnishing and setting valves ~ 
10-in., 10 S-in. 8 4-in., (4) Matheson pipe, (5) California 
redwood pipe, (6) trenching, laying, etc., Matheson pipe; 
(7) trenching and laying. California redwood pipe: A. G 
Long, Portland, Ore., (1) $29.75 each; (5) 10-in., 76 cts 
per ft., S-in. 60 cts., 6-1n., 44 cts., 4-in. 30 cts.; Wm 
Harkins, Weiser (6) 10-in. 25 cts. per ft., 8-in. 23 cts 
6-in. 19 cts., 4-in. 17 cts.: (7) 10-in., 24 cts., 8-in. 22 cts 
6-in, 20 cts., 4-in. 17 cts.; Sweet & Doyle, Cohoes, N.Y 
(2) $4.10 each, (3) 10-in. $32.57 each, 8-in. $23.20, 6-in 
$13.62, 4-in. $8.25; G. H. Sutherland & Co., Walla Walla 
Wash., (1) $29.50, (2) $6, (3) each, 10-in. $35, S-in. $25 
6-in. $16.50, 4-in. $9; (4) 10-in. $1.145 per ft., 8-in. 84 cts 
6-in. 50% cts., 4-in. 27.3 cts.; (5) 10-in., 82% cts. per ft.., 
S-in. 65 cts., 6-in. 47% cts., 4-in. 32 cts.: (6) 10-in., 17 
ets. per ft., 8-in. 15 cts., 6-in. 14 ects., 4-in. 12 ets.; (7) 


$20.50, 6-in. $14.50, e-in. $8; (4) 8-in. 84 cts., 6-in. $50.28 
4-in. 27.3 ets.; (5) 10-in. with fir staves 67 cts.: Wilker 
son & Haskins, Weiser, (6) 10-in. 28 cts. per ft., 8-in. 26 
cts., 6-in. 23 cts., 4-in. 20 cts.; (7) 10-in, 26 cts., 8-in. 24 
ets., 6-in. 22 cts., 4-in. 20 cts.: R. D. Wood & Co., Phils- 
delphia, Pa., (1) $29, (2) $5,50, (3) each, 10-in. $29, 8-in 
$22.50, 6-in. $15. These were the only itemized bids re 
ceived for this work. The other bids with totals for erect 
ing the combined electric plant and water-works are given 
under Water Supply and Irrigation. 


INDUSTRIAL NOTES. 


EXHIBITORS AT THE ANNUAL CONVENTION OF 
THE AMERICAN STREET RAILWAY ASSOCIATION 
AT DETROIT, OCT. 8, 9, 10, 1902. 

Adams & Westlake, Chicago.—Lamps. 

Allen & Morrison Brakeshoe & Mfg. Co., Chicago. 

American Brakeshoe & Foundry Co., Chicago. 

American Car Seat Co., Brooklyn, N. Y. 

American Electric Switch Co., Pittsburg, Pa. 

American Machinery Co., Grand Rapids, Mich.—Wood 
trimming machinery. 

American Railway Supply Co., New York 

American Steel & Wire Co., Chicago.—Fencing. 

American Track Barrow Co., Lowell, Mass. 

A. & J. M. Anderson Mfg. Co., Bostori.—Switches, Yn- 
sulators, ete. 

Armspear Mfg. Co., New York.—Marker lamps, etc 

Atlas Rallway Supply Co., Chicago.—Ralil joints. 

Baldwin Locomotive Works, Philadelphia.—Trucks. 
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Berry Bros., Detroit.—Varnishes. 
a Steel Works, Bethlehem, Pa.—Steel forged 
shafts. 
Bishop Gutta Percha Co., New York. 
Brady Brass Co., New York 
J. G. Brill Co., Philadelphia. —Cars and car trucks. 
= P. Brown, New York.—Rail bonds and electric sup- 
plies, 
Buckeye Boiler Skimmer Co., 
Electric Mfg. Co., 
H. Camp Co., Aultman, 
Sem Shawmut Co., Boston, Mass.—Rail bonds. 
Cheatham Electric Swite hing Device Co., Louisville, Ky. 
Track switch. 
Christensen Engineering Co., 
Climax Stock Quard Co., 
fence posts. 


Cleveland. 
Cincinnati. 


Milwaukee.—Air brakes. 
Chicago.—Cattle guard and 


Coe, Smith & Co., Chicago.—Garrigus mechanical boiler 
cleaner. 

R. W. Conant, Cambridge, Mass.—Device for testing rail 
bonds 


Consolidated Car Fender Co., New York. 

Consolidated Car Heating Co., Albany, N. Y. 

Continuous Rail Joint Co., Newark, N. J. 

Crane Co., Chicago.—Valves. 

Creaghead Engineering Co., 
plies. 

Crocker-Wheeler 
paratus 

Curtain Supply Co., Chicago. 

Dearborn Drug & Chemical Co., Chicago.—Boiler com- 
pounds. 

Detroit Trolley & Mfg. Co., Detroit, Mich. 

Devers & Wisman, Mummaville, 0.—Automatic switch. 
a K. Doolittle, Watertown, N. Y.—Improved car win- 
aows. 

Dorner Truck & Foundry Co., Logansport, Ind. 

Duff Mfg. Co., Pittsburg,.—Barrett jacks. 

Electric Railway Switch Co., Detroit, Mich. 

Electric Storage Battery Co., Philadelphia. 

Federal Mfg. Co., Cleveland, O.—Device for pulling 
down trolley when it leaves the wire. 

George Fuller, Chicago.—The Hart tie-plate. 

Garry Iron & Steel Co., Cleveland.—Pneumatic car and 
motor jacks. 


Cincinnati.—Electrical sup- 


Co., Ampere, N. J.—Electrical ap- 


Garton-Daniels Co., Keokuk, Ia.—Controller and regu- 
lator 
General Electric Co., Schenectady, N. Y.—Electrical 


machinery and supplies. 

Globe Ticket Co,, Philadelphia, Pa. 

Gold Car Heating Co., New York. 

H. Gore & Co., Boston, Mass.—Track drill. 

Gould Storage Battery Co., New York. 

Griffin Wheel Co., Detroit, Mich. 

Hale & Kilburn Mfg. Co., Philadelphia.—Car seats. 

Cc, J. Harrington, New York.—Electrical supplies. 

G. 8. Hastings & Co., Cleveland, O.—Hot water car 
heaters 

Heil Rail Joint Welding Co., Milwaukee, Wis. 

Heywood Bros. & Wakefield Co., Wakefield, Mass.—Car 
seats, 

Hunter Automatic Fender Co., Cincinnati.—Fenders and 
signs, 

International Car Register Co., Chicago. 

Jewett Car Co., Newark, 

H. W. Johns-Manville Co 
electric devices. 

Johnson Wrecking Frog Co., Cleveland. 

Kalamazoo Railway Supply Co., Kalamazoo, Mich.— 
Hand cars, jatks and rail scrapers. 

Kellog Switchboard Co., Chicago. 

Kinnear Mfg. Co., Columbus, O.—Rolling doors for 
car sheds. 

Knell Air Brake Co., Battle Creek, Mich. 

Kuhlman Car Co., Collingwood, O. 

Le Valley Vitae Carbon Brush Co., New York. 

Lorain Steel Co., Lorain, O.—Rails. 

Ludlow Supply Co., Cleveland.—Electrical supplies. 
Lumen Bearing Co., Buffalo, N. Y.—Bearing metals, 
Magann Air Brake Co., Detroit, Mich. 

Maltby Lumber Co., Bay City, Mich.—Poles and ties. 

J. R. McCardell & Co., Trenton, N. J.—Electric auto- 
mobile tower car for trolley line repairs. 

McGuire Mfg. Co., Chicago.—Car trucks. 

McLaughlin Car Coupler Co., Philadelphia. 

MacPherson Switch & Frog Co., Niagara Falls, N. Y. 

Merrit & Co., Philadelphia, Pa.—Steel lockers for men’s 
clothes. 

Mica Insulator Co., Schenectady, N. Y. 

Morris Electric Co., New York.—Rail bonds, etc. 

National Carbon Co., Cleveland, O. 

National Lead Co., St. Louis, Mo.—Bearing metals. 

National Lock Washer Co,, Newark, N. J.—Nut locks, 
sash locks and curtain fixtures. 

Nernst Lamp Co., Pittsburg. 

New Haven Car Register Co., 

Nichols-Lintern Co., 
sander. 

Northern Electric Mfg. Co., 

R, D. Nuttall Co., 

Ohio Brass Co., 


, New York.—Car heaters and 


New Haven, Cohn. 
Cleveland, O.—Pneumatic track 


Madison, Wis. 
Pittsburg.—Motor pinions and gears. 
Mansfield, 0O.—Rail bonds. 

Ohmer Car Register Co., Dayton, O. 

Pantasote Co., New York.—Car seats, curtains and head- 
lining. 

Peckham Truck Co., Cleveland, O 


Pennsylvania Steel Co., Steelton, Pa.—Rails and 
switches. 
Pittsburg Blue Print Paper & Mfg. Co., Pittsburg.— 


Transfer ticket machine, 
Pittsburg Insulator Co., Pittsburg.—Insulating paper 
and linen treated with Sterling varnish. 
Pittsburg Reduction Co., Pittsburg.—Aluminum cables. 
Pittsburg Switch & Signal Co., Pittsburg.—Berry auto- 
matic block signal system. 
Pneumatic Railway Co., 
trolley control. 


Cleveland.—Pneumatic-electric 


Porter Railway Switch Co., Detroit, Mich.—Derails for 
grade crossings. 

Powell & Turner Truck Co., Troy, N. Y.—Truck and 
brakes. 

Frank Ridlon Co., Boston, Mass.—Electric railway 
supplies. 


Reversible Electric Car Sign Co., Richmond, Va. 

Rochester Car Wheel Works, Rochester, N. Y. 

Root Track Scraper Co., Kalamazoo, Mich 

Rossiter, McGovern & Co., New York.— Electrical sup- 
plies. 

Scarrit Car Seat Co., St. Louis, Mo. 

Sherwin-Williams Paint Co., Cleveland, O. 

Peter Smith Car Heating Co., Detroit, Mich. 

Speer Carbon Co., St. Mary’s, Pa 

Springfield Mfg. Co., Bridgeport, 
grinders. 


Conn.—Car wheel 


NEARLY EVERY PROMINENT CONTRACTOR 


Philadelphia.— 


St. Louls Register Co., St. Louis, Mo. 

Standard Automatic Lubricator Co., 
Lubricator for car journals. 

Standard Paint Co., New York. 

Standard Pole & Tie Co., New York. 

Standard Traction Brake Co., New York. 

Standard Underground Cable Co., New York. 

Standard Varnish Co., New York. 

Standard Vitrified Conduit Co., New York.—Conduits 
and third-rail insulators. 

Stanley Electric Mfg. Co., Pittsfield, Mass.—Electrical 
machinery and apparatus. 

Star Brass Works, Kalamazoo, Mich.—Rail bonds, trol- 
ley wheels, etc. 

Stephenson Car Co., Cleveland, 

Sterling Lubricator Co., Rochester, 

Sterling-Meaker Co., Newark, N. J.—Fare registers, 
sand boxes, etc. 

Strong, Carlisle & Hammond Co., Cleveland, 0.—The 
Squire pump governor and boiler feed regulator. 

Taylor Electric Truck Co., Troy, N. Y. 

Edward G. Thomas, Boston, Mass.—Rail bonds. 

Underfeed Stoker Co., — 

Union Mica Co., New Yor 

Union Stop & Signal Ca, Fall River, Mass.—Block sig- 
nal system. 

Union Switch & Signal Co., Swissvale, Pa.—Signals. 

United States Steel Co., Boston, Mass.— Neal 
brake. 

United States Wood Preserving Co., Boston, Mass.— 
Paving blocks. 

Universal Sanitary Cuspidor Co., Worcester, Mass. 

Van Dorn & Dutton, Cleveland, *0.—Track scrapers and 
car couplers, 

Van Dorn & Elliott Electric Co., Cleveland, O. 

Weber Railway Joint Mfg. Co., New — 

Westinghouse Air Brake Co., Pittsbu 

Westinghouse Electric & Mig. Co., Pittsburg. —Electri- 
cal machinery, car trucks, etc. 

Wm. Wharton, Jr., & Co., Philadelphia.—Special track 
work. 
Wheel Truing Brake Shoe Co., Detroit, Mich. 


Wilmarth & Morman, Grand Rapids, Mich.—Drill 
grinders. 
THB GREEN FUEL ECONOMIZER CO., Matteawan. 


N. Y., has an order for five economizers for the Rhode 
Island Suburban Ry. 


THE HEATH & MILLIGAN MFG. CO., Chicago, has 
supplied its structural paint (white) for repainting half 
of the elevated loop railway, Chicago. 


THE AMERICAN SPIRAL PIPE WORKS, Chicago, is 
now making spiral pipe in sizes from 3 to 32 ins. in 
diameter, and as heavy as No. 8 B. W. G. iron. 


ARTHUR KOPPEL, 66-68 Broad St., New York, has 
an order from the Southern Pacific Ry. for 15,000 tons 
of — steel rails to be delivered within the next two 
months. 


A. J. FISHER, 50 S. Clinton St., Chicago, Ill., reports 
having sold three 200-ft. compressors to the C., B. & Q. 
R. R., to be placed in its new shops. These com- 
pressors will be attached tandem to Corliss engines. 


THE C &C ELECTRIC CO., Central R. R. Building, 
New York, is said to have an order for a complete light- 
ing and power plant installation, for the Mexican mines 
of the Mexico Commercial Development Co., Baltimore, 
M4. 


THE NEW ENGLAND STRUCTURAL CO., Boston, has 
contracted to furnish, in four months, the steel frame 
work for the new India Building, on State St., Boston, 
comprising 1,350 tons. Peabody & Stearns are the archi- 
tects. 


THE CHICAGO PNEUMATIC TOOL CO., Chicago, has 
opened an office at 325 Lincoln Trust Bldg., St. Louis, 
with W. C. Walker in charge. The company states that 
the growth of its business in that territory made such a 
step necessary. 


THE NEW ORLEANS WOOD PRESERVING WORKS, 
New Orleans, La., has recent orders with the New Or- 
leans Ry. Co. for 20,000 creosoted cross ties, and 1,000 
trolley poles, and the Cumberland Telephone Co. for 
30,000 cross arms and 4,000 telephone poles. 


THE STEEL STORAGE & ELEVATOR CONSTRUC- 
TION CO., Buffalo, has adopted electric power distribu- 
tion for a large grain elevator, which will be erected for 
the Canadian Pacific Ry. at Fort William, Ont. The 
Westinghouse Electric & Mfg. Co. will furnish a direct 
current generator and a number of direct current motors 
for the operation of the elevator. 


THE COFFIN VALVE CO., Boston, has an order from 
the Allis-Chalmers Co. for some of the largest sluice gates 
ever manufactured in this country, to be used in connec- 
tion with the new sewerage works at Chicago. Two of 
these gates are 11 ft. diameter, heavily bronze mounted, 
and are to be operated by hydraulic cylinders, and the 
contract includes two check valves of 9 ft. diameter. 


NORMAN B. LIVERMORE & CO., 320 Sansome St., 
San Francisco, Cal., have been appointed sole agents for 
the Pacific Coast for the Scaife and We-Fu-Go water soft- 
ening and purifying systems, manufactured by Wm. B. 
Scaife & Sons Co., Pittsburg. Norman B. Livermore is 
an engineering graduate of Cornell University, who after 
a number of years in general practice, organized this 
company to conduct a general engineering business, and 
to act as sales agent for special lines on the Pacific Coast. 


THE ALBERGER CONDENSER CO., 95 Liberty St., 
New York, reports important orders Tecently received 
from the Belt Light & Power Co., Pennsylvania Sugar 
Refinery, Sharon Steel - Port Huron Light & Power 
Co., Hartford Street Ry. Binghamton Light, Heat & 
Power Co. The nbn Bg ‘for these plants consists of 
Alberger barometric or surface condensers, with im- 
proved vacuum and circulating pumps, and the necessary 
appurtenances for producing the high vacuum required 
by the use of steam turbines, which are being installed in 
most of the plants. 


THE WM. B. SCAIFE & SONS CO., Pittsburg, has an 
order from the Buffalo & Susquehanna Iron Co., Buffalo, 
N. Y., for a 6,000-HP. We-Fu-Go water softening and puri- 
fying system. This is the third plant purchased by these 
people of the same kind, located at other points. Wm. 
B. Scaife & Sons Co. report that the Scaife and We-Fu-Go 
water softening and purifying systems, now in successful 
operation, aggregate over 200. HP., in the United 
States alone, handling over 25,000,000 gallons of water daily, 
principally for boiler use, although a part of this amount 
is used in almost every industry where soft water is 
desirable. Recent orders include—Pennsylvania Salt Mfg. 
Co., Wyandotte, Mich., 1,750 HP.; Hecla Portland Ce- 


ment & Coal Co., N. Bay City, Mich., 1,500 nad 
Branch, Mich., H Toledo Furnace Co. 
3,750 30 HP.: National Mining Co., Sygan, Pa. 
Pittsburg Plate Glass Co., Elwood, Ind., 2,500 Lan. 
cester Mills, Clinton, Mass., 1,000:000 gallons, 


THE NEW YORK CONTINENTAL JEWEL A 
TION CO., New York and Chicago, report a |ar; Me 
of work on hand, recent contracts including the . 
Filters for water-works for the city of Ches: re 
Charleston Light & Water Co., Charleston, S. © 
Light & Water Co., Pontiac, Ill; Freeport v 
Freeport, IIl.; Carthage Water Co., Carthage, 
ville Water Co., Danville, Ill.; Camden Water 
Ice Co., Camden, 8. C.; Government, Pr: ; 
Francisco, Cal. ‘Water softening plants for t 
nati, Lawrenceburg & Aurora Electric St. Ry. ¢: 
Bend, Ohio; Lackawanna Iron & Steel Co., Leb , 
Calumet & Hecla Mining Co., Lake Linden, M 4 
plants at Villa Grove, Holland, Salem, Marion, : 
Benton and Cypress, Ill., for the Chicago & Ea 
nois R. R. Co.; also filters for the John Ramm la. 
chine Works, St. Louis; Virginia Hot Springs ot 
Springs, Va.; Western Brick Co., Danville, Ill.; 1 
Field Bidg., Chicago; First National Bank Bldg., ,: 
Carnegie Steel Co., ‘Homestead, Pa.; Iroquois Ap ¢ 
House, Pittsburg, etc. 

NEW COMPANIES. ror Car Heating & Lic 
New York, N. Y.; $1,000,000; Edw. E. Gold, Cc: 
Osborne, Wm. E. Banks. 

Caldwell Car & Mfg. Co., Caldwell, 0.; to manu! ure 
woo cars, tipples and general mining equipment; 

. J. Kirk, Pittsburg; Chas. S. Bock, Sharps irg 
Pa.: Chas. B. Trucks, 


Tucson Iron Works & M tg. Co., Tucson, Ariz.; $250 9: 
H. H. Pilling, B. L. Worthen, 8. W. Purcell. ; 
American Carbolite Co.; New York, N. Manufacture 
and sell calcium carbide, * carbolite, etc.; $1,000,000; Chas. 


A. Towne, Walter G. Hudson, New York. 

Libbie Engineering & Constn. Co., Toledo, 0.; construct 
trench and sewer excavating machines; $300,000; 11 ory 
Libbie, Michael J. Garvin. 

Record Foundry & Machine Co., Livermore Falls, Me.; 
50,000; Edwin Riley, C. H. Sturtevant. 

Greenfield Co. ‘son Me.; electrical and 
$50,000 W. Davis, R. M. Gilm 

Locke Drill Co., 559 “Washington St. ,Jersey “City, N. 
manutnctere drills, ete.; $100,000; Bradford H. 
John R. Stanton, Jas. Ww. Hardley. 

United Building & Foundry Supply Co., 419 Market St., 
Camden, N. J.; manufacture bricks, etc.: $250,000; Chas’ 
A. Wanner, Chas. G. Macey, J. M. Ye akie. 

Subway & Westchester Constn. Co., Mamaroneck, N. 
Y.; construct railways; $400,000; Geo. H. Forster, J. W. 
Edwards, Jersey City; F. B. Hough, New York. 

Nashville Roofing & Paving Co., Nashville, Tenn.; $50,- 

; Geo. Ingram, Wm. M. Leftwich, J. M. Wright, 

Sterling Emery Wheel Mfg. Co., Jersey City; $100,000: 
Robt. Miller, Thos. A. Miller, Geo. 8. Filleken. 

J. A. Gut- 


Central Constn. Co., Sg 7 en, Utah; $25,000; 


tery, T. M. Ferrin os. Kelly. 
Rhode Island Worsted Mills, 1 Exchange Pl., Jerses 
City, N. J.; to manufacture worsted; $300,000 ; Ww. 


Fischer, Max H. Arnine. 

Atlas Hydraulic Stone Co., Oklahoma City, Okla. Ter.: 
$10,000; John T. Jones. Geo. Barrett. 

Heywood Bros. Transportation Co., Jennings, La.; $100.- 
000; construct railroads, canals, roads, bridges, ete.; Al- 
ba Heywood, Stenger. 

Wysenwander Tank & Pimber Co., 419 Market St., Cam- 
den, N. J.; manufacture lumber, "ete. ; $25,000; B. B 
Hooper, D. J. Wysenwander. 

Century Carbonate Co,, Burlington, N. J.; manufacture 
cement, plaster, etc.; $150,000; Harold B. Ayres, a Furst 

Costa Construction Co., 89 Cone St., Newark, N.J.; gen 
eral contractors; $20,006; Antonio Costa, Michael Zarillo 

Great Northern Construction Co., Portland, Me.; $500,- 
000; Benjamin G. Ward. 

International Harvester Co. Hoboken, N. J.; 
ture harvesting machines; $120,000 000,000; Abram M, Hyatt, 
Geo. W. Hebard, Rowland R. Dennis. 

The Ida County Telephone Co., _ Grove, Ia.; $50,000; 
J. W. Reed, J. S. Weiser, B. S. Noble. 

Pan-American Electric Light & Power Co., 
Place, Jersey City, N. J.; 
etc.; $1,000,000; E. 
McLaren. 


manufac- 


15 Exchange 
manufacture storage batteries, 
P. Schmidt, Thos. F. Barrett, K. K 


Nasaville Roofing & Paving Co., Nashville, Tenn.; $50,- 
; Geo, W. Ingram, Wm. Leftwich, J. M. Wright. 
Winnebago “Telephone Co., Oshkosh, Wis.; $150,000; A 


B. Ferdinand, Walter L. Gold. 

J. G. Crane & Co.; dredging and contracting; $125,000: 
J. G. Crane, Newark; Pierre S. Du Pont, Wilmington, 
Del.; W. H. Fenn., Jr., Jersey City. 

El Paso Telephone Co., Colorado Springs, Colo.; $200.- 
000; Rich’d. J. Bolles, H. P. Lillibridge, John F. Sanger. 

People’s Telephone Co., Colorado Springs, Colo.; $2%,- 

Rich’d Bolles, H. P. Lillibridge, John E. Sanger. 

Troy Steel Products Co.; $1,750, ; manufacture and 
deal in iron, steel, etc.; Everett D. press. Yonkers, N.Y.; 
Francis L. White. Summit, E. Freeman, Orange. 


J. 
Cerro de Pasco Tenet & Mining Co.; real estate - 
operating mines; ,000; J. Williamson, Jr., 


Augusta, 
olly Mining Co., Portland, Me.; $100,000; G. W 
Norton, J. H. Taylor, Portland, Me. 


Portland Antimony Co.; $200,000; 


C. H. Barker, G. H. 
Blake, Portland, Me. 


Mail Delivery Notice. 


The first pages of Engineering News go to press 
on Monday each week, and the last pages, includ- 
ing “Wants,” “Proposals” and “For Sale” cards, 
about Wednesday noon. All papers for Boston. 
Philadelphia, and Greater New York should be 
received Thursday morning. All places East 
of the Mississippi should be reached by Friday 
afternoon. 

If your paper is not received promptly, 
make a complaint in writing to your local 
post-office officials. This will cause an investi- 
gation, and the complaint will finally reach the 
office where the delay occurs. 


~ Contract Work Should Always be Advertised in a Paper Read by Contractors. 


and Manufacturer of 
Contractors’ Supplies 


IN NORTH AMERICA READS THIS PAPER 
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